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The  follov/ing  regulation  was  issued  by  Harry  L.  Hopkins  Federal 
Administrator,  on  Larch  13,  193S: 

"Lo  employee  of  the  Works  Progress  Administration, 

either  administrative  or  engaged  on  a  project, 
is  required  to  make  any  contribution  to  any 
political  party, 

"Ho  Works  Progress  Administration  employee's 
job  will  be  in  jeopardy  because  of  the  failure 
of  said  employee  to  make  such  contribution. 

"No  employee  of  the  Works  Progress  Administration 
shall  at  any  time  solicit  contributions  for  any 
political  party  and  evidence  of  such  solicitation 
will  be  cause  for  immediate  discharge.   The  question 
of  whether  or  not  to  contribute  to  any  political 
party  is  a  matter  entirely  for  the  voluntary  de- 
cision of  said  employee. 

3  person  shall  be  employed  or  discharged  by  the 
Works  Progress  Administration  on  the  ground  of 
his  support  or  non- support  of  any  candidate  of 
any  political  organization." 

The  above  regulation  shall  be  posted  on   all  Y:.P.A.  projects 
pursuant  to  instructions  issued  by  Frank  Y.  McLaughlin, 
Administrator,  State  of  California. 

EAYLYcillRSdFS 

Director  of  District  #1 

(D.7:B)  -  '- 

(B-18  ) 


INTERESTING  FACTS 

about  the 

WORKS  PROGRESS  ADMINISTRATION 

WORKERS 

3,000,000  unemployed  put  to  work. 

FARM-TO-MARKET  ROADS 

Under  construction  are  projects  valued  at  $160,000,000,  which  will  provide 
improved  roads  for  millions  of  farmers. 

SCHOOL  BUILDINGS 

5,300  schools  built  or  repaired. 

PUBLIC  BUILDINGS  (excluding  schools) 

4,200  structures  erected  or  repaired. 

PARKS  AND  PLAYGROUNDS 

5,000  parks  and  playgrounds  constructed  or  improved. 

WATER  AND  SEWER  SYSTEMS 

6,300  plants  built  or  repaired. 

CONSERVATION  (flood  and  erosion  control) 
3,000  projects  under  construction. 

AIRPORTS 

328  projects  in  operation. 

UTILITIES  (electric) 

130  systems  installed  or  repaired. 

AMERICAN  YOUTH 

289,000  young  people  of  high-school  and  college  age  being  assisted  to  continue 
their  studies.  This  keeps  them  out  of  the  present  over-crowded  ranks  of  idle 
labor. 


A  MORE  DETAILED  SUMMARY  IS  PROVIDED  ON  THE  FOLLOWING  PAGES 


SUMMARY 

THE  WORKS  PROGRAM 

See  page  i.  The  Works  Program  is  a  consolidation  of  the  emergency  work  activities  of  the 

Federal  Government.  It  is  financed  by  funds  appropriated  under  the  Emer- 
gency Relief  Appropriation  Act  of  1935,  which  gave  expression  to  the  policy 
that,  in  place  of  direct  relief,  aid  for  the  unemployed  was  to  take  the  form  of 
useful  public  work.  Under  this  program  over  3,850,000  persons  were  employed 
at  the  end  of  February. 

WORKS  PROGRESS  ADMINISTRATION 

PROJECTS 

See  pages  1,  2,    The  W.  P.  A.  is  conducting  69,000  projects  throughout  the  country.    Seventy- 
25_37>  8l-  nine  percent  of  the  3,850,000  workers  are  employed  on  these  projects. 

LABOR  AVAILABLE 
See  pages  3,  4,    Construction  projects  account  for  over  four-fifths  (81  percent)  of  the  total 

20-23,  26-28.  value  of  W.  P.  A.  projects  selected  for  operation.    Four-fifths  of  the  persons  on 

relief  rolls  eligible  for  employment  under  the  Works  Program  were  manual 
and  unskilled  workers.  Relatively  these  workers  are  more  numerous  on  the 
relief  rolls  than  in  the  general  population,  in  which  they  compose  less  than 
three-fifths  of  the  total  number  gainfully  employed.  This  composition  of  the 
available  labor  supply  is  reflected  in  the  program  by  the  predominance  of 
construction  projects  which  require  a  large  supply  of  manual  and  unskilled 
labor.  "White  collar"  workers,  on  the  other  hand,  are  less  than  half  as 
numerous  in  the  relief  population  as  in  the  general  population.  Accordingly, 
as  the  table  on  page  27  shows,  only  7.3  percent  of  W.  P.  A.  money  is  being 
used  on  "white  collar"  projects. 

SPONSORS 

See  pages  19,      Four  out  of  every  five  W.  P.  A.  dollars  go  directly  into  workers'  wages.    Local 
26-29.  governing  bodies  contribute  approximately  19  percent  (amounting  to  almost 

222  million  dollars)  of  the  value  of  W.  P.  A.  projects  selected  for  operation. 
These  contributions  consist  chiefly  of  materials,  thus  permitting  development 
of  substantial  projects  without  diverting  too  large  a  proportion  of  Federal 
funds  from  the  major  purpose  of  providing  wages  for  workers. 
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CONSTRUCTION 

See  pages  26-     Almost  three  quarters  of  all  W.  P.  A.  projects  are  for  the  four  major  types  of 
29>  33-  public  improvements: 

1.  Highways,  roads,  and  streets 

More  than  23,000  projects,  valued  at  $461,633,000  (over  a  fifth  of  which 
is  being  contributed  by  sponsors),  and  providing  more  than  83,000,000 
man-hours  of  work  per  month  (41  percent  of  the  total),  have  been 
selected  for  operation. 

2.  Public  buildings 

Nine  thousand  five  hundred  buildings,  including  over  5,000  schools,  are 
being  erected  or  repaired.  These  represent  a  cost  of  nearly  $116,000,000, 
of  which  local  sponsors  contribute  almost  a  quarter. 

3.  Water  supply  and  sewers 

Disease  caused  by  impure  water  and  lack  of  adequate  sanitation  facilities 
is  being  checked  at  its  source  in  many  communities  by  the  construction 
of  nearly  2,000  water  purification  and  supply  systems,  almost  4,000  sewer 
systems,  and  the  prosecution  of  2,300  sanitation  and  health  projects. 

4.  Parkj  and  playgrounds 

In  the  interest  of  health  and  recreation,  nearly  29,000,000  hours  of  labor 
have  gone  for  the  improvement  of  almost  5,000  parks  and  playgrounds. 

5.  Other  construction 

Work  on  16  generating  plants  and  the  installation  of  52  transmission 
lines  has  enabled  many  communities  to  provide  more  adequate  electric 
facilities  to  their  citizens. 

Over  $65,000,000  is  being  spent  for  2,989  sorely  needed  flood  control 
and  conservation  projects,  which  will  help  to  prevent  a  recurrence  of 
the  recent  disastrous  loss  of  life  and  property  occasioned  by  floods. 

FARM-TO-MARKET  ROADS 

See  pages  27,      Farm-to-market  road  work  is  providing  improved  means  of  transportation  for 

29>  3°-  millions  of  farmers,  making  markets  accessible  for  their  produce,  bringing 

schools  within  easier  reach  of  their  children,  and  enabling  rural  mail  carriers 
to  make  more  regular  deliveries  in  rainy  weather.  Nearly  10,000  road  projects, 
valued  at  $158,733,000  and  amounting  to  14  percent  of  the  value  of  all  projects 
selected  for  operation,  are  under  construction.  This  program,  of  course,  does 
not  include  work  carried  on  under  the  Bureau  of  Public  Roads.  The  bulk  of 
Federal  money  spent  on  roads  goes  for  pay  rolls,  since  the  27  percent  put  up 
by  sponsors  for  the  most  part  takes  care  of  materials.  At  the  end  of  December 
over  360,000  men  were  working  on  farm-to-market  road  projects  in  47  States. 
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AIRPORTS 

Sec  pages  30,      The  airport  program  looks  to  the  needs  of  the  future.    With  air  travel  growing 
31-  by  leaps  and  bounds  in  the  United  States,  the  fields  of  today  will  be  inadequate 

tomorrow.  Heavier  planes  require  larger  and  more  durable  landing  fields. 
Emergency  fields  are  needed  off  the  main  lines  to  cut  the  toll  of  accidents. 
Airports  are  being  drained,  filled  in,  and  leveled,  new  runways  added  and  old 
runways  paved,  hangars  are  being  constructed,  beacon  lights  installed,  and 
markers  put  up. 

ART,  MUSIC,  THEATRE,  WRITERS'  PROGRAM 

See  pages  22,      Less  than  1  percent  of  the  persons  on  relief  rolls  have  devoted  their  lives  to  the 
33— 34-  arts.    These  people  have  neither  the  requisite  skills  nor  the  physical  stamina  to 

engage  in  construction.  To  provide  suitable  employment  to  those  of  the  relief 
population  normally  engaged  in  artistic  endeavor,  a  Nation-wide  cultural  pro- 
gram has  been  undertaken.  Although  only  a  small  percent  of  the  appro- 
priation is  being  spent  for  these  projects,  they  were  carefully  selected  with  the 
aim  of  enriching  the  cultural  life  of  the  Nation.  Writing,  music,  painting,  and 
the  drama  have  always  been  recognized  as  vital  aspects  of  civilized  life. 


YOUTH 

See  pages  34— 
35- 


The  National  Youth  Administration  is  helping  to  preserve  the  morale  and  self- 
respect  of  289,000  young  people  of  high-school  and  college  age  who  might 
otherwise  increase  the  present  overcrowded  ranks  of  idle  labor.  One  hundred 
and  sixty-five  thousand  secondary-school  students  and  119,000  college  students, 
as  well  as  2,900  prospective  M.  A.'s  and  1,800  candidates  for  doctor's  degrees, 
receive  aid  under  this  program.  In  addition  to  educational  aid,  the  program 
includes  youth  work  relief,  job  guidance  and  placement,  apprentice  training, 
and  community  activities. 
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SUMMARY 

OTHER  FEDERAL  AGENCIES  PARTICIPATING  IN  THE 

WORKS  PROGRAM 

PUBLIC  WORKS  ADMINISTRATION 
See  pages  39-     The  Public  Works  Administration  has  issued  grants  and  loans  of  approximately 

42-  $480,000,000  to  State  and  community  governmental  organizations  for  con- 

struction work  in  which  schools  and  other  educational  buildings  predominate. 
Water-supply  and  sewer  systems,  municipal  buildings,  hospitals,  and  other 
public  buildings  follow  in  importance.  Funds  provided  locally  account  for 
35  percent  of  the  total  cost  of  more  than  $743,000,000.  Housing  projects  now 
being  carried  on  call  for  an  expenditure  of  over  $100,000,000  in  Federal  funds 
and  will  provide  facilities  for  about  75,000  persons. 

EMERGENCY  CONSERVATION  WORK 
See  pages  43-     Through  the  Civilian  Conservation  Corps  nearly  half  a  million  young  men 

44-  are  being  provided  with  healthful  employment  in  conserving  and  developing 

the  Nation's  natural  resources.  The  table  on  page  43  bears  eloquent  testimony 
to  the  value  of  the  work  accomplished  by  this  section  of  the  Works  Program. 
Over  a  million  rods  of  fences  have  been  built  or  repaired,  almost  115,000,000 
forest  trees  have  been  planted,  harmful  rodents  have  been  controlled  on  over 
5,000,000  acres  of  land,  more  than  900,000  man-days  of  labor  have  gone  toward 
fire  fighting  and  fire  control,  nearly  2,500  bridges  have  been  constructed,  and 
almost  500,000  soil-erosion  check  dams  have  been  built. 

RESETTLEMENT  ADMINISTRATION 

See  pages  45-     Under  the  Resettlement  Administration   more   than  333,000  destitute  farm 
47-  families  in  all  parts  of  the  country  were  being  assisted,  as  of  November  30, 

in  readjusting  their  debts,  obtaining  necessary  capital  goods,  and  the  like. 

Plans  are  being  perfected  for  the  transfer  of  20,000  families  from  submarginal 

lands  (which  will  be  devoted  henceforth  to  forestation,  grazing,  and  wildlife 

protection)  to  places  better  suited  to  agriculture. 

PUBLIC  ROADS 
See  pages  49-     Under  the  Bureau  of  Public  Roads  of  the  Department  of  Agriculture  73,353 
persons  were  at  work  by  December  28  on  the  construction  of  highways 
throughout  the  country.    For  grade-crossing  elimination  $200,000,000  has  been 
appropriated,  and  $300,000,000  for  other  highway  projects. 


5'-' 
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OTHER  AGENCIES 

See  page  51.  Other  governmental  agencies,  including  the  Departments  of  Agriculture,  Com- 
merce, Interior,  Labor,  Navy,  War,  and  Treasury,  account  for  allocations  of 
over  $375,000,000  through  December  31,  1935. 

See  pages  60-     The  Corps  of  Engineers  of  the  War  Department  is  spending  the  largest  portion 

62'  64>  of  this  sum,  with  $88,000,000  going  for  dredging,  channel  improvements,  and 

general  improvement  of  inland  waterways,  and  $42,000,000  for  34  flood-control 

projects.     The  Bureau  of  Reclamation  of  the  Interior  Department  is  using 

$82,650,000  of  the  total  on  irrigation  projects. 

See  pages  53-     Allocations  totaling  $16,559,817  have  been  made  to  the  Bureau  of  Entomology 

55-  and    Plant    Quarantine.     The    Forest    Service    has    received    allocations    of 

$13,827,500  for  fire  prevention  and  control,  shelterbelt  and  forest  planting,  and 

the  development  of  fish  and  game  preserves.    The  Soil  Conservation  Service 

is  spending  $21,000,000  to  prove  the  value  of  erosion  control  to  farmers. 

See  pages  63-     The  Treasury  will  spend  over  $6,000,000  of  its  allocation  on  taxation  studies; 
"7-  $5,263,995  on  repair  and  construction  of  Coast  Guard  Stations  and  equipment; 

and  $3,450,000  on  public  health  studies.  The  Navy's  $17,345,470  goes  for  work 
on  yards  and  docks.  The  Commerce  Department  will  spend  $10,207,944  on 
business  census  projects,  improvements  to  fisheries  and  lighthouses,  and  tests  of 
building  material  under  the  Bureau  of  Standards.  Over  $11,000,000  is  allotted 
to  the  Rural  Electrification  Administration,  $1,234,120  to  the  Veterans'  Admin- 
istration, $211,500  to  the  Library  of  Congress,  and  $200,000  to  the  Alley 
Dwelling  Authority  of  the  District  of  Columbia. 
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PREFACE 

More  than  3,800,000  persons  were  employed  under  the  Works  Program 
by  the  first  of  March  1936.  This  report,  in  reviewing  developments 
leading  to  the  attainment  of  this  goal,  summarizes  the  expansion  of  the 
Program  as  a  whole,  the  distribution  of  the  available  funds,  the  experiences 
of  the  participating  agencies,  and  the  provisions  governing  the  operation 
of  the  Program.  The  major  portion  of  the  report  reviews  the  progress  of 
the  Works  Program  through  December  1935,  while  more  recent  develop- 
ments are  presented  in  a  section  of  the  appendix.  Detailed  statistics 
covering  the  Program  conclude  the  report. 

The  responsibility  of  the  Works  Progress  Administration  for  the 
presentation  of  this  information  was  set  forth  in  the  Executive  order  estab- 
lishing it  on  May  6,  1935.  The  order  included  the  following  among  the 
functions  outlined  for  this  Administration: 

It  shall  be  responsible  to  the  President  for  the  honest,  efficient,  speedy, 
and  coordinated  execution  of  the  Works  Program  as  a  whole. 

It  shall  formulate  and  require  uniform  periodic  reports  of  progress  on 
all  projects. 

It  shall  formulate  and  administer  a  system  of  uniform  periodic  reports 
of  the  employment  on  projects. 

For  the  data  relating  to  expenditures  made  and  obligations  incurred 
under  the  Works  Program  this  report  is  indebted  to  the  records  of  the 
Commissioner  of  Accounts  and  Deposits  of  the  Treasury  Department. 
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CHAPTER   1.  SIMMARY  OF  THE  WORKS  PROGRAM 


basis    ok    PRESENT    RELIEF    POLIC1 

The  Works  Program,  under  the  Emergency  Relief 
Appropriation  Act  of  L935,  marks  a  new  phase  in 
Federal  relief  policy.    The  Program  is  based  on  the 

concept  that  the  aid  to  the  destitute  unemployed 
should  be  given  in  the  form  of  useful  work  instead  of 
relief  grants.  Work  provided  under  the  Program 
lias  taken  the  place  of  Federal  grants  for  direct  relief 
to  a  large  part  of  the  destitute  unemployed  who  are 
able  to  work.  At  the  same  time  dependent  persons, 
unable  to  work,  became  the  responsibility  of  State  and 
local  governments  assisted  through  grants-in-aid  as 
provided  under  the  Federal  Social  Security  Act. 

Relief  requirements  arising  from  unemployment  are 
primarily  Nation-wide  in  scope.  Because  the  causes 
of  unemployment  are  not  of  local  origin  or  within  the 
hounds  of  local  control,  and  because  State  and  local 
financial  resources  are  not  geared  to  meet  the  need 
resulting  from  large-scale  industrial  unemployment, 
Federal  assumption  of  responsibility  for  aid  to  the 
employable  destitute  becomes  imperative. 

With  the  cessation  of  grants  to  States  for  direct 
relief  purposes,  the  present  Federal  relief  problem 
centers  around  the  3,800,000  employable  members  of 
families  and  single  persons  now  employed  under  the 
new  Works  Program.  This  problem  is  intimately 
connected  with  employment  opportunities  in  private 
industry,  and  governmental  aid  will  be  necessary  as 
long  as  prolonged  mass  unemployment  persists. 

SURVEY  AND  CURRENT  STATUS  OF  THE   WORKS  PROGRAM 

Employment. — By  December  1935  the  initial  objec- 
tive of  the  Works  Program  had  been  attained  in  the 
employment  of  about  3,500,000  persons.  At  the  same 
time  final  grants  for  direct  relief  were  made  to  the 
States  by  the  Federal  Emergency  Relief  Administra- 
tion. During  January  and  February  employment 
continued  to  increase,  reaching  a  total  of  3,850,000  by 
the  end  of  February.  Employment  under  the  Pro- 
gram is  distributed  throughout  the  country  in  accord- 
ance with  the  severity  of  the  relief  problem,  the  size 
of  the  program  in  each  State  being  adjusted  to  the 
number  of  destitute  unemployed  persons  in  that 
State. 

The  present  Works  Program  represents  a  combina- 
tion and  coordination  of  almost  all  Federal  agencies 
engaged  in  public  work.  Agencies  supervising  the 
operation  of  work  projects  include  the  Works  Progress 
Administration,  the  Public  Works  Administration,  the 


Civilian  Conservation  Corps,  the  Resettlement  Ad- 
ministration, the  Rural  Electrification  Administration, 
and  the  regular  Departments  of  the  United  States 
Government. 

Of  the  3,853,000  persons  at  work  on  February  29, 
L936,  3,039,000  or  almost  80  percent  of  the  total  were 
employed  by  the  \Yorks  Progress  Administration. 
Another  12  percent,  or  more  than  459,000  persons  were 
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engaged  in  Emergency  Conservation  Work,  largely  in 
the  Civilian  Conservation  Corps.  The  remaining 
355,000  workers  were  employed  on  projects  under  the 
supervision  of  40  other  Federal  agencies. 

Works  Program  employment,  by  agencies 
February  29,  1936 

Total 3,  853,  000 

Works  Progress  Administration 3,  039,  000 

Emergency  Conservation  Work  (C.  C.  C.) 459,  000 

Public  Works  Administration 41,  000 

Resettlement  Administration '47,  000 

Department  of  Agriculture: 

Bureau  of  Public  Roads 68,  000 

All  other 60,  000 

Department  of  Commerce 18,  000 

Department  of  Interior: 

Puerto  Rico  Reconstruction  Administration 30,  000 

All  other 6,  000 

Department  of  Navy 17,  000 

Department  of  Treasury 11.  000 

Department  of  War..._ 54,  000 

All  other  agencies 3,  000 

1  Not  including  families  assisted  under  the  Rural  Rehabilitation  Program, 


WORKS    PROGRESS    ADMINISTRATION 


It  is  expected  that  the  February  29  employment  will 
represent  the  approximate  peak  of  employment  for  the 
Works  Program  as  a  whole.  As  seasonal  work  in  agri- 
culture, in  private  construction,  and  in  other  industries 
opens  up  in  the  spring,  the  need  for  employment  under 
the  Works  Program  will  decline.  During  this  period, 
however,  the  work  of  the  Bureau  of  Public  Eoads,  the 
Public  Works  Administration  and  most  of  the  other 
agencies  wall  also  expand  materially.  Many  workers 
now  employed  by  the  Works  Progress  Administratis! 
are  expected  to  secure  jobs  either  in  private  employ- 
ment or  with  other  agencies  operating  under  the  Works 
Program  during  the  coming  months.  It  is  expected 
that,  as  the  result  of  these  factors,  employment  under 
the  Works  Progress  Administration  will  be  reduced 
from  over  3, 000,000  employees  at  the  end  of  February 
to  approximately  2,300,000  by  the  end  of  dune. 

Allocations  and  expenditures.  Under  the  Emergency 
Relief  Appropriation  Acl  of  1935  a  total  of  $4,880,000,- 
ooo  was  made  available  for  the  Works  Program.  Of 
this  sum,  $4,000,000,000  was  appropriated  directly  by 
the  act,  while  a  Bum  nol  to  exceed  $880,000,000  was 
provided  from  various  unexpended  balances  of  pre- 
vious appropriations.  The  acl  placed  limitations  upon 
the  amount  to  be  expended  under  each  of  a  number 
of  specific  classes,  subject  to  alteration  solely  by  the 
President  whose  changes  were  restricted  to  an  increase 
of  not  more  than  20  percent  of  the  total  appropriation. 

Through  December  31,  1935,  the  President  had  ap- 
proved and  the  Comptroller  General  countersigned 
warrants  for  allocations  totaling  $4,236,981,642.  Al- 
most 3  billion  dollars  of  this  amount  had  been  allocated 
specifically  for  work  projects,  while  the  remainder  went 
largely  for  relief,  although  a  portion  was  used  for  ad- 
ministratis e  purposes,  employee  compensation,  and  the 
purchase  of  Land.  During  the  first  9  weeks  of  1936 
additional  warrants  amounting  to  $169,355,407  were 
countersigned,  bringing  the  total  allocation--  on  Febru- 
ary 29  up  to  $4,406,337,049. 

Reports  from  the  Treasury  indicate  thai  more  than 
a  third  of  the  amount  available  had  been  expended  by 
the  end  of  1935.  Checks  totaling  slightly  more  than 
$1,672,000,000  had  been  issued  up  to  that  time.  By 
the  end  of  February  expenditures  had  increased  to 
$2,210,000,000  or  approximately  half  the  total  amount 
allocated.  The  bulk  of  these  expenditures  had  been 
made  by  three  independent  agencies — the  Federal  Emer- 
gency Relief  Administration,  the  Works  Progress 
Administration,  and  Emergency  Conservation  Work 
(C.  C.  C).  More  than  three-quarters  of  the  total 
Works  Program  expenditures  charged  against  the  reg- 
ular executive  departments  of  the  Government  were 
made  by  the  Department  of  Agriculture  and  the  War 
Department. 


AGENCIES    PARTICIPATING    IN    THE    WORKS    PROGRAM 

Numerous  Federal  agencies  have  cooperated  in  the 
successful  operation  of  the  Works  Program.  The 
work  programs  of  the  regular  Departments  were  con- 
tinued on  an  expanded  basis  and  the  Civilian  Con- 
servation Corps  (Emergency  Conservation  Work)  and 
the  Public  Works  Administration  were  brought  within 
the  framework  of  the  general  program.  The  new 
agencies  created  with  authority  to  operate  work 
projects  were  the  Works  Progress  Administration, 
the  National  Youth  Administration,  the,  Resettlement 
Administration,  and  the  Rural  F]lectrification  Admin- 
istration. 

To  assist  in  administering  the  program,  the  Advisory 
Committee  on  Allotments  was  organized  to  advise  the 
President  on  allocations  during  the  early  months  of  the 
Program.  The  United  States  Employment  Service 
was  made  responsible  for  the  registration  and  initial 
assignment  of  persons  to  work  projects.  The  deter- 
mination of  eligibility  and  the  certification  of  persons 
from  the  relief  rolls  for  employment  on  the  Program 
was  the  responsibility  of  State  Relief  Administrations 
and  Departments  of  Public  Welfare.  Accounting  for 
fund-,  disbursing  funds  and  purchasing  materials  and 
supplies  became  the  responsibility  of  the  Department 
of  the  Treasury . 

The  W<uks  Progress  Administration  was  assigned 
two  major  functions  by  the  Executive  order  creating 
ii  on  May  6,  L935.  The  W.  P.  A.  bus  responsibility 
for  the  "honest,  efficient,  speedy,  and  coordinated 
execution  of  the  work  relief  program  as  a  whole",  as 
well  as  authority  to  carry  out  an  extensive  work  pro- 
gram under  it-  on  n  direct  Bupen  ision.  The  W.  P.  A. 
has  set  up  State  Administrations  in  e\  ery  State,  charged 
with  carrying  out  the  Program  in  the  States. 

Projects  of  the  W.  P.  A.  are  initiated  by  cities, 
counties,  town-,  or  other  public  agencies.  Applica- 
tions for  projects  are  submitted  by  a  local  govern- 
mental agency,  called  a  sponsor,  to  the  District  and 
Mate  office-  of  the  \V.  P.  A.  Jf  approved  by  the 
State  Work-  Progress  Administration  office,  the 
project-  are  forwarded  to  Washington  for  approval  or 
disapproval  by  the  Federal  Works  Progress  Adminis- 
tration and  by  the  President. 

Through  February  29,  1936,  allocations  of  $1,234,- 
685,718  had  been  made  to  the  W.  P.  A.  to  carry  out 
its  part  of  the  Works  Program.  In  order  to  allow 
the  greatest  leeway  to  the  State  Administrations  in 
choosing  projects  best  suited  to  the  employment  needs 
of  each  State,  the  President  has  approved  State 
W.  P.  A.  projects  to  the  value  of  more  than  $5,000,000,- 
000.  From  this  reservoir,  State  Administrators  select 
projects  for  operation  which  will  employ  persons  from 
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the  relief  rolls  on  work  thai  is  within  ;i  reasonable  dis- 
tance from  their  homes  and  is  as  nearly  as  possible  in 
keeping  with  their  previous  occupations  and  work 
experience. 

The  projects  actually  selected  and  put  into  operation 
l>\  the  W.  I'.  A.  State  Administrations  can  be  divided 
into  two  broad  classifications  construction  and  non- 
construction  projects.  Construction  projects,  for  new 
construction,  repairs,  modernization  and  improvements, 
involve  the  greater  number  of  projects  and  :i  predomi- 
nant percentage  of  costs  (more  than  80  percent  of  the 
total  funds). 

The  most  important  construction  projects  are  those 
involving  work  on  highways,  roads  and  streets,  and  on 
public  buildings,  which  together  account  for  almost  50 

percent  of  the  total  funds  allotted  for  the  projects 
which  have  been  selected  for  operation.  Other  con- 
struction work  includes  parks  and  playgrounds,  water 
supply  and  sewer  systems,  and  airports.  ,  The  remain- 
ing fifth  of  the  funds  are  designated  for- various  kinds 
of  non-construction  projects  such  as  forestation  and 
erosion  control,  goods  projects,  and  sanitation  and 
health  projects.  Into  this  category  also  fall  the 
professional  and  non-manual  projects,  including  the 
educational  program  and  the  projects  for  artists, 
musicians,  actors,  and  writers. 

Forty-four  bureaus  or  divisions  of  14  other  major 
administrative  agencies  have  received  allocations  for 
work  projects,  the  largest  allocations  going  to  Emer- 
gency Conservation  Work  and  the  Bureau  of  Public 
Roads,  which  received  $526,584,000  and  $491,000,000, 
respectively.  The  Non-Federal  Division  of  P.  W.  A. 
with  allocations  of  $339,380,000  is  next,  followed  by  the 
Resettlement  Administration  with  $167,169,000  for 
work  projects  and  rural  rehabilitation.  The  Corps  of 
Engineers,  with  approximately  $132,000,000,  and  the 
Housing  Division  of  P.  W.  A.  are  the  only  other  agencies 
which  have  received  allocations  totaling  more  than 
$100,000,000.  Other  agencies  to  winch  sizable  allo- 
cations have  been  made  include  the  Bureau  of  Recla- 
mation with  $82,650,000,  the  Puerto  Rico  Reconstruc- 
tion Administration  with  $32,152,000,  the  Soil  Conser- 
vation Service  with  $21,000,000,  the  Bureau  of  Yards 
and  Docks  and  the  Bureau  of  Entomology  and  Plant 
Quarantine  with  more  than  $15,000,000,  and  the 
Quartermaster  Corps  and  the  Forest  Service,  each  with 
a  little  less  than  this  amount.  Four  other  agencies 
have  allocations  ranging  from  5  to  10  million  dollars. 

Funds  allocated  for  Emergency  Conservation  Work 
are  used  largely  to  finance  the  conservation  work  done 
in  connection  with  Civilian  Conservation  Corps  camps. 
The  Bureau  of  Public  Roads  is  using  its  $491,000,000 
for  the  construction  of  highways,  the  elimination  of 
grade  crossings,  and  other  highway  repair  and  main- 
tenance work.  P.  WT.  A.  non-Federal  funds  are  allotted 
to  a  great  number  of  construction  projects  for  schools, 


municipal  buildings,  sewer  systems,  water  works,  etc., 
while  the  Housing  Division  of  the  P.  W.  A.  concen- 
trates on  slum  clearance  and  the  building  of  a  number 
of  low-cost  housing  units.  The  funds  allocated  to  the 
Resettlement  Administration   are  used    primarily  for 


STREET  PAVING  AND  REPAIR  PROJECTS  ARE  OPERATING 
IN  MANY  CITIES. 


rural  rehabilitation  and  resettlement  as  well  as  subur- 
ban resettlement.  This  Administration  has  taken  over 
the  functions  of  the  Subsistence  Homesteads  Division 
of  the  Department  of  the  Interior,  the  Land  Program 
and  the  Rural  Rehabilitation  Division  of  the  F.  E.  R.  A. 
and  the  Land  Policy  Section  of  the  A.  A.  A.  In  similar 
fashion  the  Puerto  Rico  Reconstruction  Administra- 
tion has  been  using  its  funds  for  subsistence  homesteads, 
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for  reset tlement,  and  for  the  general  reconstruction  and 
rehabilit  a  lion  of  the  economic  life  of  the  island.  While 
the  Rural  Electrification  Administration  does  not 
engage  directly  in  construction,  it  was  set  up  under  the 
E.  R.  A.  Act  of  1935  to  facilitate  the  financing  of  the 
construction  of  electric  distribution  and  transmission 
lines  in  rural  areas  now  without  electric  service. 

To  a  considerable  extent  the  types  of  work  done  on 
projects  supervised  by  the  remaining  agencies  supple- 
ment their  regular  work.  The  Bureau  of  Reclamation 
is  expanding  its  regular  program  with  30  projects  for 
reclamation  of  waste  lands,  including  the  building  of 
new  dams,  flood  control,  and  irrigation  projects.  A 
greatly  enlarged  program  for  improving  inland  water 
transportation  and  an  expanded  program  for  channel 
dredging,  for  hydroelectric  power  development  and  for 
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reservoir  construction,  is  provided  for  under  the  alloca- 
tion to  the  Corps  of  Engineers.  The  Bureau  of  Yards 
and  Docks  has  received  allocations  for  the  general 
rehabilitation  of  yards,  dock-,  waterfront  grounds, 
marine  buildings,  etc.,  as  well  as  a  number  of  new 
construction  projects. 

The  Bureaus  of  Animal  Industry  and  of  Entomology 
and  Plant  Quarantine  have  expanded  their  programs 
to  eradicate  animal  diseases  and  to  stamp  out  noxious 
plants  and  insects  which  ravage  fields  and  forests,  hire 
prevention  and  similar  work  is  being  performed  by  the 
Forest  Service,  while  the  Soil  Conservation  Service 
is  carrying  forward  a  program  of  erosion  control 
(including  research  work)  to  demonstrate  to  farmers 
the  most  efficient  methods  of  soil  use  and  conservation. 

Research  and  survey  projects  represent  another  im- 
portant type  of  work  being  done  by  some  of  the 
agencies.  Examples  of  this  work  are  the  Census  of 
Business  Enterprise  of  1935  operated  by  the  Bureau  of 
the  Census,  and  the  Study  of  Income  Tax  Returns  super- 
vised by  the  Secretary's  Office  in  the  Treasury  Depart- 
ment. The  Survey  of  Public  Health,  which  includes 
studies  of  chronic  disease,  of  occupational  mortality 


and  morbidity  rates,  and  of  hospital  facilities  and  out- 
patient clinics,  is  being  carried  on  by  the  Bureau  of 
the  Public  Health  Service.  These  and  other  research 
projects  are  designed  to  add  to  public  information  and 
to  assist  the  Bureaus  in  the  more  efficient  handling  of 
their  regular  work,  as  well  as  to  point  out  the  need  or 
advisability  of  new  legislation. 

OCCUPATIONAL    CHARACTERISTICS   OF    EMPLOYABLE    PER- 
SONS   ON    RELIEF 

In  order  to  adhere  to  the  policy  of  adapting  work  as 
nearly  as  possible  to  the  skills  of  the  available  labor 
on  the  relief  rolls,  knowledge  of  the  occupations  of 
these  workers  is  essential.  An  inventory  taken  in 
March  1935  indicates  that  about  four-fifths  of  the 
employable  persons  on  the  relief  rolls  who  possess  work 
experience  are  manual  workers  (other  than  farmers), 
almost  10  percent  are  farmers,  and  11  percent  may  be 
designated  as  white-collar  workers.  The  manual 
workers  who  include  unskilled  laborers  in  both  industry 
and  agriculture,  semiskilled  workers,  skilled  workers 
and  foremen,  and  domestic  and  personal  service 
worker-,  are  relatively  much  more  numerous  on  the 
relief  rolls  than  in  the  general  population  where  they 
compose  less  than  three-fifths  of  the  total  number 
gainfully  employed.  On  the  other  hand,  the  white- 
collar  workers  and  farmers  w  bo  make  up  the  remaining 
fifth  of  the  employable  persons  on  relief  rolls  who  have 
work  experience  are  only  about  half  as  numerous  in 
the  relief  population  as  in  the  total  population.  The 
relative  importance  of  these  types  of  workers  among  the 
employable  persons  with  work  experience  on  the  relief 
rolls  and    their  importance  among  the  total   gainfully 

employed  are  illustrated  by  the  accompanying  chart. 
In  addition  to  the  employable  persons  with  previous 

work  experience,  a  large  Dumber  of  inexperienced  but 

employable  persons  are  found  on  the  relief  rolls.     This 

inexperienced  group  which  makes  up  about  a  sixth 
of  the  total  employable  persons  on  relief  is  composed 
predominantly  of  young  persons  between  16  and  25 
years  of  age  who  have  reached  working  age  during  the 
deprcs-ion  and  have  never  found  employment.  The 
remainder  of  the  employable  persons  with  no  work 
experience  are  women — largely  housewives  forced  upon 
the  labor  market  by  economic  necessity.  More 
detailed  information  on  the  occupational  characteristics 
of  employable  persons  on  the  relief  rolls  is  presented  in 
another  section  of  this  report. 

WORKS  PROGRAM  PROCEDURES 

With  knowledge  of  the  composition  of  the  labor 
supply  and  with  funds  provided  by  statute,  an  operat- 
ing mechanism  becomes  imperative,  in  order  to  trans- 
mute these  two  elements  into  an  efficiently  operating 
program.  The  basic  regulations  to  govern  the  organ- 
ization of  the  Program  by  which  considerably  more 
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than  3,500,000  persona  have  been  put  to  work  were 
outlined  in  a  series  of  Executive  orders,  subsequently 
amplified  by  Administrative  orders  issued  by  the 
Works  Progress  Administration.  The  application  of 
these  regulations  may  be  illustrated  by  tracing  chron- 
ologically the  typical  development  of  projects. 

Projects  of  the  Works  Progress  Administration  and 
the  Public  Works  Administration  were  initiated  by 
municipalities  or  other  local  governmental  units 
through  filing  an  application  to  W.  P.  A.  or  P.  W.  A. 
After  approval,  these  project  applications  were  submitted 
to  the  Division  of  Applications  and  Information  of  the 
National  Emergency  Council.  Projects  to  be  operated 
by  other  Federal  agencies  were  initiated  by  the  agencies 
themselves.  The  applications  in  such  cases  were  sub- 
mitted h\  the  agency  concerned  to  the  National  Emer- 
gency Council.  Copies  of  each  application  were  for- 
warded to  the  Bureau  of  the  Budget  for  review,  and  in 
the  case  of  non-W.  P.  A.  projects  were  then  sent  to  the 
\Y.  P.  A.  lor  investigation  as  to  the  availability  of  relief 
labor  at  the  location  of  the  project.  (W.  P.  A.  projects 
were  reviewed  with  respect  to  this  factor  prior  to 
submission  to  the  National  Emergency  Council.) 
The  next  step  was  the  submission  of  the  application 
to  the  President's  Advisory  Committee  on  Allotments, 
composed  of  representatives  of  Government,  business, 
labor,  agriculture,  and  the  United  States  Conference 
of  Mayors.  The  Advisory  Committee  presented  its 
recommendations  to  the  President.  If  the  President 
approved  the  project  the  Treasury  Department  was 
instructed  to  issue  a  warrant.  Upon  approval  of  the 
warrant  by  the  Comptroller  General,  the  agency  was 
informed  that  the  funds  allocated  had  been  placed  to 
its  credit  in  the  Treasury. 

By  October  1935,  after  the  bulk  of  allocations  had 
been  made,  the  intermediate  steps  involving  the  sub- 


mission of  the  application  to  the  National  Emergency 
Council  and  the  Advisory  Committee  on  Allotments 
were  omitted  and  applications  as  authorized  were  pre- 
sented directly  to  the  President  through  the  Bureau  of 
the  Budget. 

Now  under  the  control  of  the  prosecuting  agency, 
the  project  could  be  divided  into  separate  operating 
units  if  necessary;  and  a  project  manager,  authorized 
to  sign  pay  rolls,  hire  workers,  etc.,  appointed  by  the 
agency  for  each  unit.  Materials  and  supplies  are  req- 
uisitioned from  the  Procurement  Division  of  the  Treas- 
ury.    At  this  stage  the  project  is  ready  to  hire  workers. 

A  requisition  for  workers,  giving  descriptions  of  the 
skills  desired,  is  submitted  to  the  United  States  Em- 
ployment Service  or  other  assignment  agency  which 
maintains  records  of  all  persons  eligible  for  assignment 
to  the  Works  Program.  These  records  contain  the 
names  of  all  persons  on  relief  who  have  been  certified 
by  the  local  relief  administration  as  eligible  for  em- 
ployment. Upon  receiving  a  requisition,  the  Employ- 
ment Service  assigns  the  desired  number  of  workers  to 
the  project.  At  least  90  percent  of  the  total  workers 
must  have  been  taken  from  the  relief  rolls  except  on 
projects  specifically  exempted  from  this  provision. 

Except  for  work  prosecuted  under  contract  in  which 
prevailing  hourly  rates  are  paid,  and  except  for  certain 
other  authorized  exemptions,  the  security-wage  scale 
specified  by  the  President  is  applicable.  This  monthly 
wage  varies  in  accordance  with  the  skill  of  the  worker, 
the  geographical  region  and  the  size  of  the  community. 

Responsibility  for  the  coordination  of  the  entire  Pro- 
gram has  been  given  to  the  Works  Progress  Adminis- 
tration. State  W.  P.  A.  Administrators  review  the 
work  schedules  and  labor  requirements  of  all  projects 
and  keep  in  touch  with  the  development  of  projects  in 
order  to  insure  a  smooth  flow  of  operations. 
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KKI'OKT    ON    TII10    WORKS    I'KOtilUM 


CHAPTER  II.  THE  BACKGROUND  AND  PURPOSE  OF  THE  WORKS  PROGRAM 


The  depression,  beginning  in  the  last  few  months  of 
1929,  lnis  been  without  precedent  in  the  United  States. 
It  is  true  thai  the  country  had  experienced  severe 
panics  and  depressions  in  the  course  of  its  history  but 
in  none  of  the  previous  recessions  was  the  volume  of 
unemployment  so  great  nor  was  so  Large  a  proportion 
of  tin*  working  population  without,  jobs  as  in  recent 
years.  Early  in  L933  it  is  estimated  that  some  15  mil- 
lion persons  were  out  of  work.  This  represented  nearly 
one-third  of  the  labor  supply  in  the  country.  At  no 
other  period  had  the  unemployment  problem  in  this 
country  reached  so  acute  a  stage  as  this.  Moreover,  the 
severity  of  the  decline  and  the  Length  of  the  depression 
period  are  without  parallel.  Employment  and  indus- 
trial production  dropped  rapidly  in  the  latter  half  of 
1929,  and  continued  to  fall  until  the  low  point  of  1932 
and  early  1933  was  reached,  a  decline  of  nearly  four 
years.  This  mass  unemployment,  still  serious  despite 
2%  years  of  recovery,  brought  with  it  a  problem  of 
poverty,  misery,  and  human  degradation  unprece- 
dented in  this  country. 

The  economic  upheaval  which  occurred  in  the 
autumn  of  1929  found  the  United  States  unprepared 
to  meet  the  relief  and  unemployment  problems  of  a 
major  depression.  Owing  to  the  widespread  accept- 
ance of  the  belief  that  the  Nation  had  entered  a  new 
era  of  boundless  plenty,  the  economic  storm  signals  of 
the  1920's  were  either  ignored  or  wrongly  interpreted. 
As  industrial  production  climbed  steadily  month  by 
month,  the  continued  distress  of  agriculture  was  over- 
looked. With  manufacturing  output  the  greatest  in 
history,  automobile  production  at  b){  million  cars,  and 
stock  prices  steadily  going  up,  it  was  easy  to  ignore  the 
fact  that  in  1929  nearly  2  million  workers  wTere  unable 
to  find  employment  in  private  industry. 

But  beginning  in  the  fall  of  1929,  the  unsound  basis 
of  the  prosperity  era  began  to  manifest  itself  more 
clearly.  Nearly  all  the  measuring  rods  of  economic 
conditions  showed  a  strong  downward  trend  from  1929 
until  the  summer  of  1932  and  again  in  the  spring  of  1933 
The  decline  was  particularly  sharp  in  the  industries 
producing  durable  goods.  Pig  iron  production  fell  off 
nearly  80  percent;  steel  production  75  percent;  auto- 
mobile output  declined  75  percent,  and  residential  con- 
struction dropped  to  less  than  one-tenth  of  wdiat  it  had 
been  in  1928.  Industrial  production  as  a  wiiole 
declined  nearly  50  percent,  and  national  income  shrank 
from  81  billion  dollars  in  1929  to  40  billion  in  1932, 
recovering  to  42  billion  in  1933  and  49  billion  in  1934. 
Similarly,  labor  income  for  the  country  receded  to  57 
percent  of  the  1929  level  for  all  types  of  labor  income. 

The  gravity  of  the  problem  of  involuntary  unem- 
ployment became  obvious  when  the  estimated  number 
of  persons  unable  to  find  wrork  increased  alarmingly 


each  year,  reaching  a  peak  in  March  1933.  States  and 
localities,  with  their  revenues  shrinking,  soon  found  it 
impossible  to  handle  the  relief  burden  created  by  such 
widespread  unemployment.  It  became  imperative  to 
draw  upon  the  resources  of  the  Federal  Go\  eminent  to 
bring  relief  to  the  destitute  unemployed. 

The  relief  burden  thus  forced  upon  the  Federal 
Government  can  be  lightened  only  by  an  increase  in 
employment  opportunities.  During  the  past  2x/2  years 
economic  recovery  has  been  going  forward  by  a  series 
of  cyclical  fluctuations  of  relatively  short  duration. 
Following  the  opening  of  the  Nation's  banks  in  the 
spring  of  1933,  business  surged  forward  at  a  rapid  rate 
in  anticipation  of  higher  prices.  Sustained  recovery 
was  not  achieved,  however,  and  production  fell  off 
sharply  in  the  latter  part  of  1933,  although  it  did  not 
sink  to  the  low  levels  of  the  spring.  At  the  close  of 
1933  conditions  again  began  to  improve.  Progress 
was  made  until  the  summer  of  1934,  wrhen  a  recession 
to  a  level  close  to  that  of  the  last  quarter  of  1933 
occurred.  Beginning  in  December  1934,  business 
picked  up  rapidly  until  late  in  the  spring  of  1935.  A 
reversal  followed  during  the  summer,  but  steady 
improvement  during  the  fall  has  brought  production 
to  levels  comparable  with  those  of  1930. 

In  general  1935  production  was  about  20  to  35  per- 
cent below  the  level  of  1929.  Building  construction 
in  1935  wras  far  below  normal,  amounting  to  only  about 
one-fourth  of  the  1928  volume,  but  the  sharp  pick-up 
of  residential  building  in  the  last  half  of  the  year  was 
an  encouraging  sign.  The  rapidity  of  the  gains  in  the 
production  of  durable  goods  in  1935  w^as  likewise 
favorable. 

During  the  greater  part  of  this  period  of  industrial 
recovery  the  relief  problem  did  not  dimmish.  Only  in 
the  summer  of  1935  did  substantial  decreases  in  relief 
rolls  occur,  but  relief  still  remains  the  most  urgent 
socio-economic  problem  confronting  the  Nation  today. 
In  March  1933  approximately  20,000,000  persons  wrere 
receiving  relief;  in  March  1935  nearly  5,500,000 
families  and  single  persons,  representing  21,000,000 
persons  in  all,  were  receiving  assistance.  This  increase 
in  relief  during  a  period  of  economic  recovery  is  ac- 
counted for  in  a  number  of  ways.  In  1933  considerably 
less  than  half  of  the  estimated  number  of  unemployed 
wrere  receiving  aid.  The  subsequent  recovery  absorbed 
many  of  the  unemployed  but  a  large  part  of  the  remain- 
ing millions  wrere  gradually  forced  on  relief  as  their 
resources  wTere  exhausted.  Moreover,  the  availability 
of  Federal  funds  and  the  expansion  of  emergency  relief 
agencies  to  virtually  every  county  in  the  country  made 
it  possible  to  care  for  a  larger  proportion  of  those  in 
need.  The  drought  in  1934  likewise  appreciably  added 
to  the  relief  rolls. 
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To  meet  the  problem  of  destitution  resulting  from 
unemployment  the  Federal  Government  inaugurated 
a  numb*  .  of  programs.  The  relief  program,  as  pointed 
out  above,  cared  for  nearly  5,000,000  families  and  single 
persons  early  in  1933.  Under  the  combined  influence 
of  the  industrial  expansion  in  the  middle  of  1933  and 
the  inauguration  of  the  Civil  Works  Program  in  the 
winter  of  1933-34,  the  number  of  families  and  single 
persons  declined  to  less  than  3,000,000  in  January  1934. 
Following  the  termination  of  the  ( Jivil  Works  Program 
in  March  1 934,  the  relief  rolls  advanced  to  over  4.400,000 
families  and  single  persons  in  April  1934  and  by  March 
1935  to  nearly  5,500,000,  approximately  half  of  whom 
received  work  relief.     Prom  this  point  the  number  od 


launched  which  employed  over  4,100,000  persons  during 
the  peak  week  in  January  1934.  The  trend  of  relief 
and  of  employment  on  the  various  work  programs  are 
shown  on  the  charts  on  page  6. 

The  latest  work  program,  financed  by  funds  appro- 
priated by  the  Emergency  Relief  Act  of  1935,  repre- 
sents a  consolidation  of  the  work  activities  of  the 
Federal  Government.  Under  this  Program  (as  shown 
in  the  bottom  chart  of  the  series)  over  3,500,000  persons 
had  been  given  employment  by  the  end  of  1935. 

The  passage  of  the  Emergency  Relief  Appropriation 
Aet  of  1935  marked  a  new  phase  in  delineating  the  re- 
sponsibility of  the  Federal  Government  for  the  solution 
of  the  relief  problem.     Under  the  division  of  responsi- 


CONSTRU<    riNO  FOB  PAVING  TO  IMPROVE  A    RIVERSIDE  ESPLANADE. 


relief  declined  to  some  3,400,000  in  November.  This 
decline  w  as  due  partly  to  the  withdrawal  or  reduction  of 

Eederal  relief  funds,  partly  to  the  reabsorption  of  many 

unemployed  in  industry  and  agriculture,  and  in  part 
to  the  "Works  Program  financed  by  the  Emergency 
Relief  Appropriation  Act  of  1935. 

During  this  21;-year  period  the  Government  provided 
from  300,000  to  400,000  young  men  with  employment 
through  the  Civilian  Conservation  Corps.  In  addition 
the  Public  Works  Administration  projects  provided 
employment  for  from  200,000  to  600,000  persons.  In 
the  winter  of  1933-34  the  Civil  Works  Program  was 


bility  postulated  by  this  acl  the  Federal  Government 
recognized  and  assumed  the  obligation  of  caring  for  a 
large  majority  of  the  great  group  of  persons  in  need  as 
the  result  of  industrial  unemployment,  while  to  the 
State  and  local  governments  was  left  the  primary 
responsibility  for  the  care  of  other  families  in  need 
of  aid.  This  latter  group  represents  for  the  most  part 
unemployable  persons  and  comprises  the  types  of 
dependency  to  which  local  governments  have  tradi- 
tionally provided  assistance.  To  assist  the  State  and 
local  governments  in  meeting  the  increasing  burden  of 
the  latter  group,  provision  was  made  in  the  Social 
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Security  Ad  for  grants-in-aid  for  two  large  groups  of 
persons  in  need  the  aged  and  women  with  dependent 
children. 

At  the  time  the  act  was  introduced  into  the  ( Jongress, 
it  was  estimated  thai  3,500,000  heads  of  Families  and 
single  individuals  able  and  willing  to  work  w  ere  without 
employ  iiu'ni  mid  in  need  of  aid.  Federal  responsibility 
for  this  group  was  based  upon  the  Nation-wide  char- 
acter of  depression  unemployment,  the  basic  cause  of 
the  presenl  relief  problem.  Clearly  the  causes  of 
unemployment  are  not  of  local  origin  nor  is  it  in  the 
power  of  any  State  or  locality  to  remove  these  causes. 
Furthermore,  the  States  do  not  have  the  credit  re- 
sources   necessarj    to   deal    with    the    relief    problems 


place  in  community  life  on  a  self-supporting 
Through  work  the  employable  person  can  maintain  and 
perhaps  enhance  his  skill.  He  remains  a  valuable 
asset  to  the  national  economy  and  stands  ready  to 
resume  his  role  in  private  industry  despite  a  period  of 
unemployment.  Even  more  important  is  the  nainte- 
nanee  of  morale,  forestalling  the  degeneration  that  may 
develop  during  enforced  idleness.  The  work  habits  of 
the  individual  are  maintained  and  respect  of  self  within 
the  family  group  and  among  fellowmen  is  retained.  In 
short,  the  family  is  maintained  as  an  effective  unit  in 
the  economic  and  social  structure. 

To  the  gains  outlined  above  must  be  added  the  large 
increment  to  the  national  wealth  in  the  form  of  public 


CONTROL— CONCRETE    RETAINING    WALLS    PREVENT    RIVER    BANK    EROSION. 


arising  out  of  industrial  unemployment.  The  national 
character  of  the  relief  problem  caused  by  unemploy- 
ment renders  imperative  national  assistance. 

The  great  forward  step  in  relief  policy  embodied  in 
the  Emergency  Relief  Appropriation  Act  of  1935  was 
the  recognition  of  the  incompatibility  of  direct  re- 
lief with  American  tradition  and  the  adoption  of  the 
policy  that  aid  for  the  unemployed  was  to  take  the  form 
of  useful  public  work.  The  object  of  this  program  is 
to  give  people  who  have  been  on  relief  real  work,  to 
pay  them  a  security  wage  which  is  not  based  on  their 
budget  deficiency,  to  drop  them  from  the  relief  rolls; 
and  bv  this  means  to  give  them  once  more  a  normal 


improvements  created  by  the  employment  of  more  than 
3,500,000  persons  hi  every  community  throughout  the 
country.  These  accomplishments  are  described  later 
in  this  report  when  discussing  various  types  of  projects. 
After  balancing  the  account,  a  work  program  may  well 
prove  to  be  less  expensive  than  direct  relief.  An 
adequate  evaluation  must  recognize  the  individual 
and  group  benefits  implicit  in  the  substitution  of  work 
for  idleness.  It  must  appraise  the  true  value  of  the 
services  rendered  and  the  work  produced.  Taking 
these  factors  into  consideration,  the  net  cost  of  a  work 
program  is  likely  to  prove  less  than  would  the  cost  of 
direct  relief,  despite  the  larger  gross  outlay. 
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CHAPTER  III.  THE  PROGRAM  IN  OPERATION 


TREND   OF    i.m  iM.m  \ii..\t 

By  ( ho  end  of  November  L935  tin-  Works  Program 
had  substantially  attained  its  goal  of  putting  3,500,000 
persons  to  work.  Dining  subsequent  weeks  employ- 
ment continued  to  expand  moderately  until  on  Decem- 
ber 28  the  total  bad  reached  over  3,542,000  persons. 
Almost  2,7")  I  ,000  of  these  workers  were  employed  under 
\Y.  P.  A.  State  Work  Programs,  about  519,000  were 
engaged  in  Emergency  Conservation  Work,  largely  in 
the  Civilian  Conservation  Corps,  while  the  remaining 
272,000  were  at  work  on  projects  operated  by  36  other 
Federal  agencies  participating  in  the  Works  Program. 

Building  on  a  foundation  of  Emergency  Conservation 
Work,  a  2-year-old  organization  which  was  employing 
almost  390,000  men  enrolled  from  all  States  when  it 
became  a  part  of  the  Works  Program  in  April  1935, 
employment  expanded  slowly  during  the  first  months 
of  the  Program.  By  the  end  of  August,  when  employ- 
ment on  Emergency  Conservation  Work  had  reached 
its  peak  of  about  594,000  workers,  this  group  com- 
posed about  65  percent  of  the  total.  W.  P.  A.  State 
Work  Programs,  after  getting  under  way  in  July,  were 
operating  in  23  States,  New  York  City  and  the  District 
of  Columbia  by  the  end  of  August.  The  number  of 
persons  employed  under  them,  however,  fell  a  little 
short  of  250,000  or  about  27  percent  of  the  total.  More 
than  half  the  W.  P.  A.  workers  were  located  in  New 
York  City.  Sizable  programs  were  also  under  way  in 
Alabama,  Ohio,  Indiana,  Arkansas,  Florida,  and  Georgia, 
which  together  employed  most  of  the  remaining  work- 
ers. While  a  few  other  Federal  agencies  had  projects 
in  operation  prior  to  July,  the  number  of  persons  em- 
ployed was  small. 

Works  Program  Employment  by  Agencies 
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1  Does  not  include  rural  rehabilitation  cases. 

2  Does  not  include  ^employment  on  Public  Roads  projects  previously  authorized 
under  the  Hayden-Cartwright  Act,  but  financed  by  $100,000,000  apportioned  to 
States  out  of  the  Emergency  Relief  Appropriation  Act  of  1935. 

3  Less  than  500  persons. 
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By  the  end  of  August,  14  of  the  other  Federal  agencies 
reported  projects  in  operation,  but  employment,  under 
them  totaled  only  68,000  persons,  or  about  8  percent 
of  the  total  for  the  Works  Program.  Most  of  these 
persons  were  working  on  projects  under  the  super- 
vision of  the  Bureau  of  Entomology  and  Plant  Quaran- 
tine, the  Forest  Service,  and  the  Corps  of  Engineers. 
Owing  to  the  wide  scope  of  the  first  two  agencies 
mentioned,  some  employment  of  this  kind  wras  reported 
in  every  State,  although  the  greatest  concentration 
was  in  Washington,  California,  and  Montana. 

During  September  and  October  Works  Program 
employment  continued  to  rise  gradually  but  at  an 
increasing  rate,  with  the  number  of  persons  working 
under  W.  P.  A.  forming  a  growing  proportion  of  the 
total.  By  November  the  rate  of  increase  had  become 
so  great  that  employment  practically  doubled  during 
the  month.  This  was  almost  entirely  a  result  of  the 
expansion  of  W.  P.  A.  State  Work  Programs,  which 
were  employing  less  than  a  million  persons  on  Novem- 
ber 2  and  almost  two  and  a  half  million  on  November 
30,  when  total  employment  had  reached  almost 
3,300,000.  The  trend  of  employment  under  the  major 
agencies  represented  in  the  Works  Program  to  Decem- 
ber 28  is  presented  in  the  accompanying  summary 
tabulation. 

With  a  total  of  3,542,000  persons  at  work  on  Decem- 
ber 28,  1935,  the  Works  Program  had  completed  its 
first  month  of  operation  at  the  quota  level.  As 
indicated  in  the  accompanying  chart,  employment 
exceeded  200,000  persons  in  three  States  and  New  York 
City,  and  in  eight  other  States  ranged  between  100,000 
and  200,000  persons.  In  order  of  total  employment, 
the  States  followed  closely  the  distribution  of  the 
relief  population.  Pennsylvania  headed  the  list  with 
more  than  274,000  persons  employed,  while  a  total  of 
over  256,000  workers  gave  New  York  City  second  place. 
Illinois  and  Ohio  were  next  in  order  with  about  205,000 
and  202,000  persons,  respectively,  at  wrork.  In  New 
York  State  (exclusive  of  New  York  City)  about  163,000 
persons  were  employed  and  in  California  more  than 
159,000  wrorkers  wrere  reported.  Works  Program  em- 
ployment also  exceeded  100,000  in  Texas,  Massachu- 
setts, Michigan,  New  Jersey,  Missouri,  and  Oklahoma. 

Most  of  the  total  employment  was  reported  under 
the  W.  P.  A.  State  Work  Programs  which  account  for 
some  77  percent  of  the  grand  total  for  the  United  States 
and  the  four  Territories,  and  from  48  to  94  percent  of 
the  total  in  the  various  individual  States.  The  number 
of  persons  employed  under  W.  P.  A.  State  Work  Pro- 
grams represents  less  than  60  percent  of  the  State  total 
in  only  four  States — New  Mexico,  Maine,  Arizona,  and 
Nevada.  In  these  States  the  location  of  major  projects 
of  other  Federal  agencies  absorbed  a  large  proportion 
of  the  relatively  small  supply  of  relief  labor  available 
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EMPLOYMENT  «z  WORKS  PROJECTS 

BY   AGENCIES 

December  28, 193) 


W  P  A  ,  C  C  C  ,    and     Other    Agencies 


W  P  A 


c  c  c 


Othrr  A^pncie* 


Agencies 


excluding    WPA    and    C  C  C 


Agriculture 

Entomology,  I'lant  Qn.ir 
fomr  Set  1 1'  i 

Pablo.  Kettb 
3s4t  ( onsen  .it ton 
Others 

fommerre 

Interior     „,. 

Others 

Labor 

Naiy       Yards  {'Locks 

Treasury 

War     EnS""*™ 

Quartermaster 


V  /in  ii.innct* 


I  I  I 


»/ 


I  I  I 


too 

I 


Public  Works  Adm. 
Resettlement  Adm. 
Rural  Electrification       I 
Veterans  Administ.       I 


rtontrs  ppooeess  ao/*inist#at/cw     1516 


KEI'OKT    ON    THE    WORKS    I'KOIJKAM 


13 


Owing  to  the  importance  of  W.  I'.  A.  employment  in 
most  States,  tlit*  in  nk  of  any  State  is  generally  the  same 
whether  taken  <>n  a  \V.  P.  A.  l>a>is  only  or  on  a  total 
Works  Program  basis.  New  York  City  and  the  State 
of  Pennsylvania  head  the  list  with  240,000  and  232,000 
persons,  respectively,  :it  work  on  W.  I'.  A.  projects  oe 
December  28.    W.P.  A.  employment  in  excess  of  170,000 

persons  gave  Ohio   and    Illinois   the   positions   next    in 

order,  followed  by  New  York  State,  California,  and 
Massachusetts,   each   of    which   employed   well    over 

10(1,(101)    persons    tinder    their    \Y.    1'.   A.   State    Work 

Programs. 

Almost  l,")  percent  of  the  total  Works  Program  em- 
ployment on  December  28  was  provided  under  Emer- 
gency ConservatioD  Work  in  which  slightly  more  than 

510,000  men  were  engaged  on  that  date.  A  large 
majority  of  these,  about  505,000  workers,  were  em- 
ployed in  the  Civilian  Conservation  Corps,  more  than 
9,000  were  engaged  in  conservation  work  on  Indian 
reservations  in  the  United  States,  and  more  than  4,000 
were  similarly  employed  in  the  four  Territories. 

Projects  under  the  supervision  of  36  other  Federal 
agencies  provided  the  remaining  8  percent  of  the  total 
Works  Program  employment.  The  272,000  persons  at 
work  on  these  projects  on  Decemher  28  were  dis- 
tributed among  all  the  States.  Individual  State  totals 
ranged  from  10,000  persons  in  California  and  14,000  in 
Texas  to  370  persons  in  Rhode  Island,  while  in  most 
instances  between  5  and  10  thousand  persons  were 
working  on  such  projects.  Employment  under  major 
agencies  is  presented  in  the  accompanying  chart. 
About  half  the  total  employment  under  agencies  other 
than  the  W.  P.  A.  and  C.  C.  C.  was  reported  by  bureaus 
of  the  Department  of  Agriculture,  chiefly  the  Bureau  of 
Public  Roads  and  the  Soil  Conservation  Service,  which 
employed  73,000  and  32,000  persons,  respectively. 
More  than  37,000  persons  were  working  on  projects 
operated  by  the  Corps  of  Engineers,  while  almost  17,000 
persons  were  employed  on  Quartermaster  Corps 
projects,  bringing  employment  under  the  War  Depart- 
ment up  to  about  one-fifth  of  the  total  for  other  Federal 
agencies.  The  Navy  Department's  Bureau  of  Yards 
and  Docks  and  the  Resettlement  Administration  each 
employed  about  17,000  persons.  More  than  10,000 
persons  were  also  reported  working  on  projects  operated 
by  each  of  four  other  agencies,  the  Forest  Service  and 
Bureau  of  Entomology  and  Plant  Quarantine  of  the 
Department  of  Agriculture,  the  Puerto  Rico  Recon- 
struction Administration,  and  the  Xon-Federal  Division 
of  the  Public  Works  Administration. 


FINANCIAL    ASPECTS 


Funds  available. — The  Works  Program  is  generally 
considered  only  in  terms  of  funds  provided  by  the 
Emergency  Relief  Appropriation  Act  of  1935.  This 
amount,  while  large  in  itself,  does  not  represent  the 


total  funds  which  will  be  expended  under  the  Program. 
It  Is  estimated  that  $250,000,000  will  be  contributed 
by  local  sponsors  of  projects  conduci  ed  by  the  W.  P.  A. 
and  a  like  amount  by  local  sponsors  of  P.  W.  A.  proj- 
ects. Further,  P.  W.  A.  will  provide  almost  $150,000,- 
000  from  prior  appropriations  as  loans  to  assist  in 
financing  its  projects.  It  is  evident  that  funds  pro- 
vided by  the  act  will  be  augmented  by  an  additional 
two-thirds  of  a  billion  dollars  from  local  sources  and  from 
previous  appropriations.  While  this  additional  sum 
represents  only  13  percent  of  the  total  appropriation 
of  $4,880,000,000,  a  more  accurate  picture  is  afforded 
by  comparing  the  $650,000,000  of  outside  funds  with 
the  $3,000,000,000  currently  allocated  for  work  proj- 
ect-, as  distinct  from  relief  grants  and  other  purposes. 
If  this  basis  of  comparison  is  used,  outside  contributions 
reach  almost  22  percent  of  the  currently  allocated 
funds.  The  financial  picture  presented  in  the  follow- 
ing paragraphs,  however,  relates  only  to  funds  appro- 
priated specifically  by  the  Emergency  Relief  Appropri- 
ation Act  of  1935. 

Trend  of  allocations. — Not  since  the  World  War  has 
the  United  States  undertaken  a  task  comparable  in  size 
to  the  Works  Program.  The  primary  objective — reem- 
ployment of  3,500,000  persons — could  not  be  accom- 
plished until  useful  work  projects  to  the  value  of  sev- 
eral billions  of  dollars  had  been  approved,  and  until 
funds  could  be  apportioned  for  the  prosecution  of  these 
projects.  It  was  necessary  to  complete  these  prelimi- 
nary steps  within  the  space  of  a  few  months. 

The  Emergency  Relief  Appropriation  Act  was 
approved  April  8,  1935.  By  December  of  the  same 
year  Works  Program  employment  had  reached  three 
and  a  half  million  persons.  The  story  of  the  inter- 
vening period  is  one  of  the  designing,  review,  and 
approval  of  projects.  Every  project  submitted  by 
Federal,  State,  and  local  organizations  had  to  be 
reviewed  by  several  agencies  for  usefulness,  cost, 
engineering  practicability,  and  availability  of  labor 
supply.  After  approval  of  projects,  funds  had  to  be 
placed  to  the  credit  of  the  operating  agencies,  always 
under  careful  administrative  safeguards.  Materials 
and  supplies  had  to  be  procured,  space  rented,  per- 
sonnel hired,  and  in  general  a  machine  exceeding  the 
size  of  the  largest  industrial  organizations  had  to  be  set 
in  motion. 

The  accomplishments  during  1935  must  be  viewed  in 
the  light  of  the  magnitude  of  the  task  at  hand.  The 
chart  on  page  14  compares  the  progress  in  the 
allocation  of  funds,  both  in  total  and  for  work  projects 
specifically,  with  the  trend  of  employment.  During 
the  early  months  of  the  Program,  allocations  for  work 
projects  were  made  largely  to  agencies  which  had  been 
operating  previously  under  other  appropriations,  such 
as  Emergency  Conservation  Work.  This  agency 
provided  practically  all  the  employment  recorded  until 
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late  in  July.  Allocations  for  all  purposes,  including 
relief  i  administration,  rose  from  8125,000,000 
onAp-  :  10  to  $1,594,000,000  on  June  30;  $3,316,000,000 
on  September  30;  and  finally,  $4,237,000,000  at  the 
of  the  year. 
Allocations  for  work  projects  roughly  paralleled  the 
total  allocations,  but  comprised  an  increasingly  large 
proportion  of  the  total.  On  April  20  less  than  20  per- 
cent of  the  total  allocations  represented  work  projects. 
By  June  30,  however,  the  percentage  had  increased  to 
65  and  by  December  31  more  than  70  percent  ($2,994,- 
000,000)  of  the  total  allocations  had  been  made 
specifically  for  work  projects.     It  is  significant  that  the 


appropriation.  As  indicated  by  the  accompanying 
tabulation,  the  President  had  allocated  over  $1,330,- 
000,000  under  the  limitation  "Loans  and  grants  for 
projects  of  States"  by  the  end  of  1935.  In  order  to 
permit  the  allocation  of  this  amount,  an  Executive  order 
was  issued  on  September  21,  1935,  in  accordance  with 
the  power  granted  to  the  President,  increasing  the  origi- 
nal limitation  to  $1,700,000,000.  The  Civilian  Con- 
servation Corps  has  been  allocated  almost  90  percent 
of  its  statutory  limitation  of  $600,000,000.  Next  in 
order  of  proportion  of  total  is  the  classification  "High- 
ways, roads,  street-,  and  grade-crossings  elimination" 
which  has  been  allocated  $500,671,500  from  a  possible 
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period  of  Bteepesl  rise  in  allocations  preceded  by  Borne 
time  the  sharpest  increase  in  employment.     This  Lag 

in  employment  was  due  partly  to  the  time  element 
involved  in  getting  a  project  under  way  niter  the 
allocation  bad  been  made  and  partly  to  the  necessity 
(particularly  in  the  case  of  W.  P.  A.)  of  providing  a 
large  reservoir  of  approved  projects  from  wliich  could 
be  selected  those  which  would  most  adequately  utilize 
the  labor  supply  available  in  various  parts  of  the 
country.  By  the  end  of  December  almost  150,000 
projects  with  a  total  value  of  about  $7,000,000,000 
had  been  approved. 

Status  of  funds. — Limitations  upon  the  amounts  to 
be  expended  under  specific  classes  were  established  by 
the  act,  subject  to  alteration  only  by  the  President, 
whose  changes  are  restricted  to  20  percent  of  the  total 


mftTimiim  of  $800,000,000.  The  classification  "Sanita- 
tion, prevention  of  soil  erosion,  Prestation,  Hood  con- 
trol, rivers  and  harbor-,  etc."  was  the  only  other  head- 
ing under  which  allocation-  have  been  made  in  excess 
of  60  percent  of  the  statutory  limitation. 


Highw  .  reets,  and  prv:  

Rural  rehabilitation  and  r<-,  uj'l  reclama- 

tion. 


Rural  electrification. 

Housing - 

Assistance  for  educational,  clerical,  and  professional 

persons... 

Civilian  Conservation  Corps 

Loans  and  grants  for  projects  of  States,  Territories,  and 

possessions - 

Sanitation,  prevention  of  soil  erosion,  forestation,  flood 

control,  rivers  and  harbors,  etc 


$800, 000, 000 

500, 000, 000 
100.  000,  000 
450, 000, 000 

300,000,000 
600,000,000 

i  900, 000, 000 

3.50, 000, 000 


$500,671,500 

242, 833, 640 

8, 774,  231 

105, 139, 050 

140, 808, 960 
522, 389, 000 

1,334,269,368 

214,  407,  809 


i  Increased  to  $1,700,000,000  by  Executive  Order  7186  on  Sept.  21,  1935. 
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Status  01   Allocations  I  nder  the  Emergency  Relief  Appropriation  Act  01 

December  31, 1935 


Igency 


Agriculture 

Public  Ro  id 

Other 
Commerce 

Puerto  Rli  tlon  Idmlni  tratiorj 

ic.  i  lamal  ion 
Other 
Labor 

Navy 



I 

Oh  Ulan  i  a  Corps 

Public  w  orka  Administration: 

Housing 

Non-Federal 


Amount 

allocated 


$500, 

7.r.. 
10, 

35, 

84, 

6, 

9, 

17, 
51, 

I  l»i. 
523, 

102, 
343, 


jinn 

399,043 
452,  944 

487,  920 
150,000 
■Y.Y2,  :«7 
334, 605 
554,  625 
241,068 
634,754 
479,  450 

739,060 

669,  712 


Agency 


Resettlement  Administration-... 

Rural  Klectrifleation 

Veterans'  Administration _ 

Works  Progress  Administration. 
Employees'  Compensation  Commission. 


Amount 
allocated 


$181, 

11, 

1, 

1,  162, 

28, 

Federal  Emergency  Relief  Administration 935, 

Other  agencies - 

$4,236, 
322, 


Total  allocations 

Balance,  unallocated  but  earmarked  for  work-relief  projeets. 

Total  available  for  allocation 

Previous  deductions 


Total  appropriations. 


'70. I 

536,  517 
269, 120 
688,  914 
000,  000 
930, 085 
911,500 

981,642 


$4,  559, 
320, 


500,000 

500, 000 


$4, 880, 000,  000 


Through  December  31  allocations  totaling  $4,236,- 
981,642  had  beeD  made.  This  total  included  funds 
provided  lor  relief,  employee  compensation,  adminis- 
trative uses,  and  like  purposes,  in  addition  to  allo- 
cations for  work  projects.  Largest  allocations  were 
made  to  the  Works  Progress  Administration  which  had 
been  granted  $1,162, 688,914  by  the  end  of  December. 
Second  in  amount  of  allocations  was  the  Federal  Emer- 
gency Relief  Administration  which  received  $935,930,085 
almost  exclusively  for  relief  grants  to  States.  Of  the 
$575,399,043  allocated  to  the  Department  of  Agricul- 
ture, $500,000,000  went  to  the  Bureau  of  Public  Roads 
for  road  and  highway  work  and  for  grade-crossings 
elimination.  Allocations  totaling  more  than 
$500,000,000  have  also  been  made  for  Emergency  Con- 
servation Work,  in  which  the  Civilian  Conservation 
Corps  predominates,  while  the  Public  Works  Adminis- 
tration has  received  over  $100,000,000  for  housing 
projects  and  more  than  $340,000,000  to  provide  Federal 
aid  for  construction  projects  in  the  various  States. 
The  allocations  to  major  agencies  are  showm  in  the 
table  above. 

By  the  end  of  1935  obligations  of  $2,341,000,000  had 
been  incurred  against  total  allocations  of  $4,237,000,000. 
Of  the  total  obligations  $902,274,000  were  charged  to 
F.  E.  R.  A.,  $443,000,000  to  W.  P.  A.,  $424,154,000  to 
Emergency  Conservation  Work,  $269,235,000  to  the 
Department  of  Agriculture,  $126,894,000  to  P.  W.  A., 
$88,319,000  to  the  Department  of  War,  and  $86,980,000 
to  all  other  agencies.  These  obligations  represent  not 
only  funds  actually  expended  but  also  actual,  accruing 
and  anticipated  liabilities  such  as  charges  at  the  begin- 
ning of  a  pay  period  to  cover  pay  rolls  presented  for 
payment  at  the  end  of  the  pay  period,  charges  covering 
contracts  awTarded,  requisitions  for  the  purchase  of 
materials,  anticipated  travel  and  other  miscellaneous 
expenses.  Consequently,  obligations  exceed  actual 
expenditures  (voucher  payments)  by  a  considerable 
amount. 

Expenditures.- — By  December  31,  1935,  checks  to  the 
amount  of  $1,672,394,306  had  been  issued  against 
Works  Program  funds.  This  sum  represents  w^ell  over 
one-third  of  the  available  total.     Analysis  of  the  total 


is  made  in  three  ways — by  object  of  expenditures,  by 
type  of  work  performed,  and  by  expending  agencies. 
In  the  following  paragraphs  dealing  with  expenditures, 
the  facts  that  expenditures  are  identical  with  voucher 
payments  (checks  issued)  and  that  expenditures  relate 
to  Federal  E.  R.  A.  Act  funds  only  should  be  kept  in 
mind. 

If  grants  to  the  States  for  relief  purposes  (repre- 
senting F.  E.  R.  A.  disbursements  and  amounting  to 
about  $900,000,000)  are  excluded  from  total  Works 
Program  expenditures,  an  analysis  by  objective  classi- 
fication reflects  the  relative  importance  of  the  various 
purposes  for  which  the  typical  project  dollar  had  been 
spent  at  the  end  of  the  year.  Nearly  $475,000,000,  or 
about  two-thirds  of  all  expenditures,  went  for  pay  rolls. 
In  addition  a  large  portion  of  the  $32,000,000  expended 
for  contract  payments  constituted  payments  for  labor. 
The  total  of  more  than  $125,000,000  spent  thus  far  for 
materials  and  supplies  represents  about  18  percent  of 
all  payments  exclusive  of  grants.  Contractual  services 
(light,  telephone,  etc.)  comprised  4  percent,  equipment 
purchased  2  percent,  and  payments  on  contracts  5 
percent  of  the  total  expenditures,  exclusive  of  grants. 

Analysis  of  the  $1,672,394,306  expended  through  the 
end  of  1935  in  terms  of  the  general  types  of  wrork 
performed  indicates  that  over  85  percent  of  the  total 
went  for  four  major  purposes:  roads,  streets,  and 
highways;  public  recreational  facilities;  conservation 
work;  and  grants  to  States  for  relief.  The  last  two 
types  represent  quite  closely  the  activities  of  two 
organizations — the  F.  E.  R.  A.  and  the  C.  C.  C. 
Expenditures  for  grants  to  States  for  relief  purposes 
correspond  roughly  to  the  amount  sIiowti  as  expended 
by  the  F.  E.  R.  A.  in  another  section  of  this  report; 
the  same  is  true  of  expenditures  for  conservation  work 
which  is  done  by  the  C.  C.  C.  These  two  organizations 
are  not  typical  of  the  Works  Program  as  a  whole,  since 
both  existed  prior  to  it,  and  their  activities  were  con- 
tinued without  material  change  under  funds  provided 
by  the  Emergency  Relief  Appropriation  Act  of  1935. 
For  this  reason,  expenditures  of  these  two  types  now 
loom  relatively  large;  as  the  Works  Program  develops 
the  proportions  spent  for  other  purposes  w^ill  become 
increasingly  important. 
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Expenditures  by  Types  of  Work 

Through  December  31,  1935 

Road-,  ,-treets,  and  highways £148,  753,  540 

Public  rmildings . 33,  143.  562 

ng  projects 12,553,948 

Public  recreational  facilities 108,  135.  613 

Conservation  work 298,  983.  869 

Water  and  sewage  systems,  etc   24.717.  188 

Transportation  facilities  29,  694.  720 

Educational  facilities 25.  441.  543 

Grants  to  States  for  relief 884,  595.  443 

Rural  resettlement  projects 12,  334   362 

Miscellaneous '    B18,  213 

Administrative  expenses 58,25 

Total $1,  672,  394,  306 

The  two  other  types  of  work  which  stand  out  at 
present  are  highways,  roads  and  streets,  and  public 
recreational  facilities.  Both  of  these  totals  in  large 
measure  represent  expenditures  for  projects  conducted 
by  the  Works  Progress  Administration,  w  hich  has  been 
able  to  gel  off  to  an  early  Btaii ,  s<»  thai  its  expendit 
represent  a  comparatively  important  part  of  the  total 
at  present.  As  indicated  above,  however,  the  propor- 
tion which  will  be  spent  for  each  type  of  work  will  be 
materially  altered  as  time  goes  on.  The  discussion  of 
allocations  by  types  of  work,  which  appears  elsewhere 
in  this  report,  should  more  closely  approximate  the 
final  distribution  of  funds  by  type  of  work  to  be 
performed 

Of  the  regular  executive  departments,  the  Wai 
Department  and  the  Department  of  Agriculture  lead 
in  Works  Program  expenditures  through  the  end  ol 
L935.  The  Bureau  of  Public  Roads  alone  accounts 
for  $66,000,000  of  Agriculture's  total  of  $82,186,712, 
while  the  Corps  of  Engineers  represents  almost  90 
percent  of  Works  Program  expenditures  made  by  the 
\Y:ir  Department.  However,  the  bulk  <>f  expendit 
ihns  far  have  hern  made  by  the  independent  agencies 
Three  of  these  are  outstanding:  the  Federal  Emergency 
Relief  Administration,  the  Civilian  Conservation  Corps, 
and  the  Works  Progress  Administration.  These  three 
agencies  show  respective  expenditures  of  (approxi- 
mately )  $900,000,000,  $330,000,000,  and  $257,000,000. 
The  relative  magnitude  <>f  these  Bums,  however,  is 
somewhat  misleading  at  the  present  time.  The 
W.  P.  A  ,  which  stands  below  the  other  two  in  cumu- 
lated expenditures  to  date,  is  show  ing  rapidly  increasing 
monthly  expendit  ores,  w  hile  similar  expenditures  of  the 
F.  E.  R.  A.  are  declining.  This  trend  is  indicated 
by  comparison  of  checks  issued  during  two  10  day 
periods.  Expenditures  of  W.  P.  A.  and  F.  E.  R.  A. 
stood  at  the  same  level,  about  $28,000,000,  during  the 
10  days  from  November  20  to  November  30.  However, 
in  the  period  December  20  to  December  31,  W.  P.  A. 
spent  $54,000,000  as  against  only  $10,000,000  for 
F.  E.  R.  A.     These  opposite  trends  are  expected  to 


continue,  since  F.  E.  R.  A.  has  been  liquidated  officially, 
while  W.  P.  A.  is  at  full  employment  strength.  Among 
other  agencies  the  Public  Works  Administration  and 
the  Resettlement  Administration  are  notable  with 
expenditures  of  S28,000,000  and  $21,000,000,  respec- 
tively. 

ExPENniTVHKS    BY     AGENCIES 

Throtch  December  31,  1935 


Executive  departments: 

Agriculture  

Commerce 

Interior 

Justice  

Labor  

Nai  \  

Trea*ur\  

War.  

test 

Advisory  Committee  on  Allotments  

Emertr<  •        I  rvatioo  Work 

1  •;<•!]<  Jommission 

I        •   '  Emergency  Relief  Administration 
inting  <  Mfice 

National  Emergency  Council 

mal  Resources  Committee     

Pria  '        ionization  Adminis- 



ic  Works  Administ  rat  ion  

!:•  Vdminisl  ration 

I    ■  it  rificat  ion   Vdminisl  rat  ion 
Veterans'   Vdminisl  ral  i"ii 

\\  , ,.,  ^   l'r,  .j_,r,  gg    Vdminisl  ration 
T..1al 


$82,  186,  712 

424,  991 

5.  020,  289 

1 99,  286 

."5,  007,  752 

5,  074,  998 

S.  9  12.  .'573 

34,  101,329 

1,  163 

328,  210.  040 

111.  379 

S91.  047,  683 

1 .  328,  074 

738,  928 

339,  S99 

7,  509 

28,  137,  319 

21,  164,  379 

310,  240 

335.  208 

266,  058.  mi 

SI.  072.  391,  300 


T1  PES    <"     PROJEl   I  5 

Projects  operating  with  funds  provided  under  the 
Emergency  Relief  Appropriation  Act  of  1935  range 
over  a  wide  field  of  endeavor.  They  have  been  se- 
•  I  carefully  in  the  lighl  of  statutory  and  executive 
provisions  from  the  much  larger  group  submitted.  A 
-i.-df  of  engineers  scrutinized  and  made  recommenda- 
tions on  each  application  for  construction  or  related 
projects,  while  white-collar  projects  were  investigated 
by  persons  having  experience  with  this  type  of  work. 
In  all  cases  particular  attention  w  as  paid  to  the  benefits 

that  might  accrue  to  the  community  in  which  the  work 
W  as  planned. 

Certain    types   of   project-    were   clearly   ineligible. 

These  included  project-  which  would  provide  work 
ordinarily  performed  by  any  Governmental  agency 
and  which  would  displace  regular  employees;  projects 
to  be  executed  on  private  property,  except  those  un- 
mistakably for  public  benefit;  projects  described  too 
vaguely  to  permit  of  adequate  examination;  and  statis- 
tical survey  and  research  projects  not  approved  by  the 
Coordinating  Committee  organized  for  purpose  of 
review.  Various  other  projects  were  disapproved  after 
thorough  investigation  because  the  employment  pro- 
posed in  the  application  was  unduly  costly  in  terms  of 
Federal  funds   (as  for  example,  where  material  costs 
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were  relatively  high  and  sponsors'  contributions  were 
in > i  :i\  ailable  i<>  cover  them),  because  die  social  useful- 
ness of  the  projects  was  not  sufficiently  great,  <•!•  be- 
cause di«'  cosl  was  not  justified  in  terms  of  benefits  to 
he  dern  <-A  l>\  the  community. 

In  order  to  Insure  a  sufficient  variety  of  projects  to 
meet  any  labor,  weather,  or  other  conditions  which 
might  develop  in  any  community,  a  much  larger  group 
of  projects  were  approved  for  the  State  \Y.  P.  A. 
Programs  than  can  actually  he  put  in  operation  under 
the  funds  allocated.  In  a  similar  way  flexibility  was 
Bought  for  the  P.  \Y.  A.  and  Resettlement  programs. 

Certain  projects  which  received  the  approval  of  the 
Works  Progress  Administration  required  in  addition 
the  approval  of  the  Federal  agency  which  would  nor- 
mally have  jurisdiction  over  the  particular  type  of 
work  involved.  Such  projects  included  work  on  com- 
munity sanitation,  malaria  control,  and  mine  sealing, 
all  cleared  with  the  United  States  Public  Health 
Service;  work  on  airports,  cleared  with  the  Bureau 
of  Air  Commerce;  and  flood  control,  water  navigation, 
and  bank  and  coastal  erosion  work,  all  cleared  with  the 
War  1  )epart  nient's  Corps  of  Engineers. 

In  the  table  on  the  following  page  are  shown,  for 
various  types  of  work  embraced  by  the  Works  Program, 
the  funds  designated  for  each  type  and  the  amounts 
under  the  following  agencies:  P.  W.  A.  projects  as 
reported  on  December  26,  W.  P.  A.  projects  selected 
for  operation  through  December  31,  and  total  approved 
projects  of  all  other  agencies  as  of  December  31,  1935. 
Only  funds  made  available  by  the  Emergency  Relief 
Appropriation  Act  of  1935  and  clearly  designated  for 
work  projects  are  shown.  Supplementary  funds,  such 
as  Federal  loans  from  other  appropriations,  and  contri- 
butions from  the  State  or  other  agency  sponsoring  the 
project,  do  not  appear.  It  should  be  noted  that  the 
total  value  of  projects  shown  in  this  tabulation  is 
considerably  less  than  the  total  allocations  made 
through  December  31  owing  chiefly  to  the  fact  that 
the  data  for  P.  W.  A.  and  W.  P.  A.  represent  proj- 
ects selected  for  operation  and  not  total  allocations. 

In  considering  the  projects  of  all  agencies,  it  is  appar- 
ent that  the  largest  allocations  (over  $882,000,000  or 
nearly  one-third  of  the  total)  have  been  made  for  high- 
way, road,  and  street  projects.  A  wide  variety  of  work 
exists  in  this  group,  including  work  on  Federal-aid 
highways,  farm-to-market  roads,  city  streets,  country 
byways,  grade-crossings  elimination,  culvert  construc- 
tion, surfacing  and  grading  of  roads,  and  roadside  im- 
provements. The  work  is  carried  on  in  cities,  towns, 
and  rural  districts  of  the  various  States  and  Territories. 

Ranking  second  are  conservation  activities.  These 
include  the  program  of  Emergency  Conservation  Work 


(C.  C.  C),  although  other  than  strictly  conservation 
work,  such  as  certain  structural  and  road  improvements 
are  also  undertaken  by  this  agency.  The  aggregate 
allocation  of  $824,784,542  for  conservation  represents 
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PROJECTS  INVOLVING  ROAD  IMPROVEMENT  AND   SEWER   CON- 
STRUCTION ARE  NUMEROUS  UNDER  THE  WORKS  PROGRAM. 

almost  30  percent  of  the  total  funds;  Emergency  Con- 
servation Work  alone  constitutes  about  19  percent  of 
the  total. 

Projects  for  public  building  construction  and  repair, 
totaling  $294,137,370,  are  almost  11  percent  of  the 
total.  This  phase  of  the  Program  embraces  the  con- 
struction of  schools  and  various  other  public  and 
Federal  buildings,  the  repair  and  improvement  of 
existing    public    structures,    and    the    conditioning    of 
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adjoining'  grounds  and  facilities.  Closely  allied  to  this 
kind  of  project  is  the  water  and  sewer  system  group, 
comprising  6  percent  of  total  project  value,  or  more 
than  "74,000,000.  Housing  projects  to  cost  almost 
.000,000   are   next   in   size   of  allotment.     These 


program  which  includes  8100,000,000  for  Federal-aid 
highways,  8196,000,000  for  grade-crossings  elimination, 
and  8195,000,000  for  additional  highway  work. 

In  addition  to  the  program  of  Emergency  Conserva- 
tion Work,  conservation  activities  are  undertaken  by 


Pbojbcts  Prosecuted  Under  the 

JlF.fEMBEE  1935 


Works  Program,   by  Types 


Total  program 


Type  of  work 


Amount 


.  total. 


''■CtS 



Housing2 

viands,  parks,  and  other  recreational  facilities. 

n  :ition 

\\  ater  and  sewer  systems 

Electric  at  ilitia  

Airports  and  other  transportation  facilities 

Educational,  professional,  and  clerical 

Sewing  and  other  t"'-: 

Sanitation  and  heal) ' 

;ency  conservation  work 
Miscellaneous 


- 


294, 

120. 
302, 
174. 

47. 

33, 

102. 

■ 

522, 
54, 


200.  542 

552.  322 
133,241 

- 


Percent 
of  total 


100.0 


31.8 
10.6 
5.1 
4.3 
10.9 
6.3 

12 
7 

2.5 
1.  1 

■    - 


P.  W.  A.fE.  R.  A. 
funds) 


W.P.A.  projects 
selected  for  operation 


Amount 


$426,  351,  220 


- 

- 
7,143,302 


■ 


Percent 
of  total 


100.0 


6.0 
40.3 

0.4 

1   7 

1.4 


4  4 


Amount 


$947,  732,  727 


362.421,202 
87,  219,  588 

55, 087, 025 

■ 

■ 
•    - 

- 


35,215,224 


Percent 
of  total 


100.0 


38.3 
9.2 
0.2 

12.5 

0  1 

2.5 
B  1 
7.3 
3  1 


3.7 


Other  agencies 


Amount 


$1,401,855,631 


494,  476.  044 

35,  214,  892 

40,  642,  600 

26,000 

239,970,216 

247,261 

3,  139,486 

26, 099,  896 


Percent 
of  total 


100.0 


35.  3 
2.5 
2.9 

(') 

17.  1 

(s) 
2.8 
0.2 
1.9 


37.3 


i  Includes  P.  W.  A.  grants  throui  ration  throng)  through  Dec  81,  1935. 

1  Inclu'i' 

3  Less  than  0 ( 


project-,  representing  about  5  percent  of  the  total  value, 
are  mostly  for  lo\*  cost  housing  intended  for  slum 
clearance  or  suburban  home  development.  Projects 
for  improving  parks  and  playgrounds  and  similar  recrea- 
tional facilities  exceed  1  percent  <>f  the  total. 

In  addition  the  Wbrl  -  Program  includes  educational, 
clerical,  and  professional  projects  designed  to  provide 
jobs  for  white-collar  workers.  Allocations  for  tin- 
type represent  almost  1  percent  of  the  total  value  of 
work  projects.  This  group  is  followed  closely  bj 
"goods"  projects  which  do<  only  provide  work  such  as 
sewing  for  employable  women,  hut  also  produce 
clothing,  bedding,  and  other  products  for  distribution 
to  relief  families.  Other  types  <>f  projects,  dealing 
with  electric  utilities,  transportation  facilities,  sanita- 
tion, and  similar  miscellaneous  activities  instituted 
under  the  Works  Program,  account  for  the  remaining 
6  percent  of  the  total 

The  three  groups  of  agencies  indicated  in  the  table 
cunt  rit nit e  \  ariously  to  the  total,  botb  a>  t<>  funds  to  be 
expended  and  as  to  the  particular  emphasis  to  be  given 
to  the  different  kinds  of  work  projects.  The  projects 
under  W.  P.  A.  are  in  general  smaller  undertakings, 
usually  to  improve  facilities  rather  than  to  initiate 
major  construction  work  which  is  more  likely  to  be 
undertaken  by  P.  W.  A.  and,  in  many  instances,  by 
other  agencies.  The  highway,  road,  and  street  group 
makes  up  a  large  part  of  the  program  for  W.  P.  A. 
(38  percent)  and  for  other  agencies  (35  percent), 
but  is  relatively  small  for  P.  W.  A.  The  W.  P.  A. 
road  projects  represent  road  repair  work  and  minor 
road  construction,  often  on  lesser  highways  and  farm- 
to-market  roads,  wliile  the  road  work  of  other  agencies 
is  conducted  chiefly  under  the  Bureau  of  Public  Roads' 


the  Bureau  of  Reclamation,  Soil  Conservation  Service, 

Forest     Service,     Bureau     of     Animal      Industry,     and 

Bureau  <>f  Entomology  and  Plant  Quarantine.  In 
many  instances  these  projects  represent  extensions  of 
usual  activities  conducted  to  improve  soil  by  irrigation 
and  erosion  control,  to  preserve  forests,  and  to  protect 
animal  and  plant  life.     Some  conservation  work,  such 

a^  llo.,d   control,   i-   being  carried   on    under   \V.    P.  A. 

and  to  a  Leaser  extent  by  P.  W.  A. 

Construction  of  public   buildings  involving  an  ex- 
penditure of  $171,662,800  constitutes   more   than  40 
ent   of  the    I'.   W.   A.   program   while   under  the 

W.  I'.  A.  more  than  $87,000,000,  or  9.2  percent,  of  its 
fund-,  i-  devoted  to  construction  chiefly  in  the  forms 
of  repair  and  improvement  work.  The  relatively  un- 
important construction  operations  under  the  other  par- 
ticipating agencies  consist  chiefly  of  repairs  to  regularly 

maintained  held  station- of  certain  bureaus.  Work  on 
schools  and  other  educational  buildings  comprises  nearly 
three-quarters  of  the  total  work  on  buildings  done  by 
P.  W.  A.  and  a  substantial  part  of  the  W.  P.  A.  repair 
program. 

The  $86,187,741  W.  J'.  A.  allotment  for  construction 
or  modernization  of  water  and  sewer  systems  forms 
only  9.1  percent  of  its  entire  program,  whereas  the 
the  $87,844,354  allotted  for  the  same  purpose  under 
P.  W.  A.  represents  more  than  20  percent  of  this  Ad- 
ministration's undertakings.  Of  the  other  agencies, 
only  the  Navy  and  War  Departments  are  conducting 
work  of  this  type  and  on  a  comparatively  small  scale. 

As  with  public  buildings  and  water  and  sewer  system 
projects,  housing  activities  under  P.  W.  A.  contribute 
the  largest  amount  to  the  total  devoted  to  this  type  of 
work  and  hold  a  relatively  important  position  (nearly 
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25  percent)  in  the  I'.  W.  A.  program.  The  bousing 
construction  under  other  agencies  is  found  almost 
wholly  under  the  Resettlement  Administration,  while 
such  work  baa  :i  minor  role  in  the  \\ .  I*.  A.  program. 

Projects  for  construction  and  improvement  of  parks, 
playgrounds,  and  other  recreational  facilities  derive 
almost  all  their  funds  from  the  \V.  P.  A.  group  in  which 
this  type  of  work  makes  up  12.5  percent  of  the  total 
project  value  al  a  cost  of  $1  is, 721,210.  "Goods"  and 
sanitation  projects  are  prosecuted  only  under  W.  P.  A. 
and  together  comprise  more  than  10  percent  of  its 
activities,  Various  educational,  clerical,  and  profes- 
sional, and  statistical  survey  projects  constitute  an- 
other S.  1  percent  of  the  W.  P.  A.  program,  while  similar 
activities  under  other  agencies,  to  cost  about  a  third 
as  much,  form  only  2  percent  of  the  other  agencies' 


contributions  have  been  made  for  projects  involving 
sanitation  and  health  and  public  buildings,  for  which 
the  sponsors  are  footing  about  25  percent  of  the  total 
cost.  Next  in  order  come  water  supply  and  sewer 
system  projects  for  which  the  sponsors  contribute 
almost  24  percent.  For  other  types  of  projects  the 
contributions  represent  a  smaller  proportion  of  total 
cost,  though  only  in  the  case  of  educational,  clerical, 
and  professional  work  and  housing  projects  do  these 
fall  below  10  percent.  Funds  from  sources  other  than 
the  E.  R.  A.  Act  are  also  provided  for  P.  W.  A.  non- 
Federal  projects.  P.  W.  A.  grants  from  E.  R.  A.  Act 
funds  constitute  approximately  43  percent  of  the  total 
project  cost,  while  the  remainder  is  made  available 
partly  by  P.  W.  A.  loans,  which  total  $155,000,000, 
and  partly  by  the  use  of  funds  raised  locally,  which 
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program.  Funds  to  be  used  for  electric  utilities,  such 
as  the  construction  of  generating  plants  and  rural  power 
transmission  lines,  telephone  line  repair,  and  miscel- 
laneous electrical  improvements,  which  total  almost 
$48,000,000,  will  be  spent  chiefly  under  the  supervision 
of  other  agencies.  Transportation  facility  projects, 
chiefly  airport  work,  will  expend  almost  $24,000,000 
under  the  W.  P.  A.,  $6,000,000  under  the  P.  W.  A.,  and 
a  little  more  than  $3,000,000  under  other  agencies. 

Thus  far  the  discussion  of  type  of  project  has  been 
limited  to  funds  provided  under  the  Emergency  Relief 
Appropriation  Act  of  1935.  Approximately  $650,000,- 
000  in  additional  funds  has  been  made  available  for  the 
Works  Program  from  other  sources.  First  there  are 
sponsors'  contributions  for  W.  P.  A.  projects,  which 
make  up  approximately  19  percent  of  the  total  cost  of 
all  W.  P.  A.  projects  selected  for  operation.     Largest 


approximate  $265,000,000.  In  both  the  latter  in- 
stances, funds  are  actually  made  available  by  local 
bodies  though  in  the  case  of  loans  this  is  effected  for 
the  time  being  by  borrowing  from  P.  W.  A.  funds 
provided  under  prior  enactments. 

Some  of  the  funds  spent  under  the  "Works  Program 
are  recoverable.  Projects  carried  on  by  the  Bureau  of 
Reclamation,  for  example,  come  under  this  category. 
These  projects  are  chosen  only  after  careful  engineering 
and  economic  analyses  show  that  the  projects  can  be 
self-liquidating  (one  requirement  of  the  Reclamation 
Law  is  that  there  shall  be  100-percent  repayment  for 
all  construction  done  by  the  Bureau).  The  projects  of 
the  Rural  Electrification  Administration  represent 
secured  20-year  loans  at  3-percent  interest.  The 
Resettlement  Administration  also  makes  rehabilitation 
loans  (though  of  smaller  amounts)  to  farmers  t»»  help 
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them  buy  new  machinery  and  to  provide  much  needed 
improvements.  In  a  somewhat  different  manner  the 
allocations  for  surveys  of  nuisance,  income,  and  liquor 
taxes  in  the  Bureau  of  Internal  Kevenue  are  recover- 
able. In  this  case  it  is  expected  that  additional  revenue 
secured  as  a  result  of  the  surveys  will  more  than  com- 
pensate for  the  outlay. 

While  many  of  the  expenditures  under  the  Works 
Program  are  not  directly  recoverable,  the  increase  in 
the  publicly  owned  wealth  resulting  therefrom  is 
notable.  New  highways,  roads,  and  street-,  new  build- 
ings of  all  sorts  have  been  and  are  being  constructed 
and  old  ones  repaired.  Slums  are  being  eliminated 
and  replaced  with  modern  low-cost  housing  units. 
Parks  and  playgrounds,  airports,  and  other  transporta- 
tion facilities,  electric  utilities,  water  supplies,  and 
sewer  systems  are  being  developed  and  improved. 
Conservation  work,  including  erosion  control,  flood 
control,  forestation,  and  reforestation,  preserves  and 
builds  up  the  national  wealth. 

Evidence  of  this  increment   to  the  national  wealth 
may  be  found  on  closer  examination  of  almost  any  of 
the  outstanding  projects  or  programs.     The  Bureau  of 
Reclamation    has   allocations   of  $20,000,000   for   the 
construction   of  a  dam   and    power   plant    .-it    Grand 
Coulee,  Wash.;  $15,000,000  for  reser- 
voir structure  and  dam  construction  at 
Sacramento,   Calif.;   $13,000,000   for 
work   on   the  Ail-American  Canal   in 
California  as  well  as  funds  for  many 
other  important  projects.     The  Puerto 
Rico    Reconstruction     Administration 
will   spend    about   $32,000,000   in    an 
effort  to  rehabilitate  the  island  territory 
The  Forest  Service  is  carrying  on  work 
to  prevent  Ores  and  others  ise  preserve 
the  forests.     Other  conservation  work 
is  going  <m   under  the  supen  ision  ol 
Emergency  Conservation  Work  (('.  ('. 
C.)  and  the  Soil  Conservation  Service. 
Several  of  the  bureaus  in  the  Depart- 
ment of  Agricult  ure  are  earrj  ing  on  the 
work    of   eradicating    plant    diseases, 
cattle  diseases,   and   harmful    insects. 
There  are  in  addition  projects  (idling 
for  research  and  statistical  surveys,  the 
findings  of  which  will  increase  the  factual  knowledge 
descriptive   of   the   social   and   economic    life   of   the 
country. 

Another  factor  not  to  be  overlooked  is  the  mainte- 
nance of  certain  activities  carried  on  by  State  and 
local  Governmental  bodies  in  more  prosperous  times; 
some  of  these  had  been  neglected  during  the  depression 
rears  because  of  the  inadequacies  of  local  funds,  with 
considerable  loss  to  the  communities  concerned.  Im- 
provement and  maintenance  of  existing  facilities  and 


the  construction  of  new  public  works  often  represent 
impossible  claims  on  the  reduced  financial  resources  of 
local  Governments.  By  incorporating  this  work  under 
the  Works  Program  it  becomes  possible  not  only  to 
avoid  the  losses  to  the  community  through  such  neglect, 


SEWING  ANU  BOOK-REPAIR  PROJECTS  PROVIDE  EMPLOYMENT  FOR 
MANY  WOMEN. 


but  also  to  contribute  facilities  which  are  of  value  to 
the  community  and  would  be  provided  by  the  com- 
munity, were  funds  available  for  tlris  purpose. 

OCCUPATIONS   OF   WORKERS    ON    RELIEF 

Unemployed  workers  on  relief  who  possess  work 
experience  come  predominantly  from  the  manual  occu- 
pations. As  shown  by  the  March  1935  relief  labor 
inventory,  four-fifths  of  the  total  workers  on  relief  fall 
in  this  category.  That  these  manual  workers  are 
greatly  overrepresented   on  the  relief  rolls  is  evident 
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from  the  tact  that  less  than  three  fifths  of  the  gainful 
workers  in  the  genera)  population  normally  are  engaged 
at  manual  occupations.  Unskilled  Laborers  comprise 
3 1  percent  of  the  relief  workers  and  only  21  percent  of 
the  workers  In  the  general  population;  semiskilled 
workers  are  22  percent  of  relief  as  against  15  percent 
of  the  total  workers;  skilled  workers  and  foremen  are 
15  percent  of  the  relief  und  1 3  percent  of  the  total 
workers;  and  domestic  and  personal  service  workers 
constitute  L2  percent  of  the  relief  workers  and  only  9 
percent  o\'  the  total  gainfully  employed. 

The  remaining  fifth  of  the  persons  on  relief  who 
possess  work  experience  are  white-collar  workers  or 
funnels.  Relief  workers  in  the  white-collar  occu- 
pations are  greatly  underrepresented  when  compared 
with  workers  in  the  general  population.  Only  11 
percent  of  the  workers  on  relief  as  against  30  percent 
of  the  total  gainful  workers  normally  engage  in  non- 
manual  occupations.  Professional  and  technical,  or 
proprietary  and  managerial  workers  make  up  only  3 
percent  of  the  relief  workers  as  against  almost  14 
percent  of  the  workers  in  general  population,  while 
office  workers  represent  only  4  percent  of  the  relief  as 
against  10  percent  of  the  total  workers.  Only  4  percent 
of  the  relief  as  against  7  percent  of  the  total  gainful 
workers  normally  work  as  salesmen  or  at  allied  occu- 
pations. Farm  operators  are  also  underrepresented 
on  the  relief  rolls,  comprising  only  9  percent  of  all  the 
workers  on  relief  as  against  12  percent  of  the  gainful 
workers  in  the  general  population.  These  data  in 
greater  detail,  as  well  as  the  proportions  of  men  and 
women  in  each  category,  are  given  in  the  tabulation 
on  the  following  page. 


Workers  <>n   Relief  and  Total  Gainful  Worke]      iti-64 
Vk  ibs  of  Age     United  Si 

[Percentage  distribution  by  usu     occupation] 

Occupal  tonal  classification 

Workers  on  relief 

(labor  inventory, 

March  1935) 

1  linful  workers 
1  'ensus,  April 
1930 

Total 

Male^ 

Total 

Male 

Fe- 
male 

Total - 

100.  0 

100.0 

100.0 

100.0 

100.0 

100  0 

White-collar  workers  .. 

11.2 

9.4 

19.3 

30.2 

25.9 

45  5 

Professional  and  technical 

1.7 

1.6 
4.3 

3.6 

1.2 

1.9 
3.2 
3.1 

3.5 

0.5 
9.3 
6.0 

6.3 

7.3 
9.7 
6.9 

4.1 

8.8 
6.2 
6.8 

14. 1 

Proprietors,    managers,    and    officials 
(non-agricultural) 

2  2 

Office  workers.. -  ...... 

21.7 

Salesmen  and  kindred  workers 

7  5 

Manual  workers 

79.5 

79.4 

79.9 

58.0 

59.6 

52  4 

Skilled  workers  and  foremen 

Semiskilled  workers..  

14.7 
21.6 

10.7 
20.1 
12.4 

18.1 
20.6 

11.9 
24.6 

4.2 

0.4 
25.7 

5.2 

1.0 

47.6 

13.1 

15.3 

8.2 
12.7 
8.7 

16.7 
14.3 

9.1 
16.0 
3.5 

0.8 
18  2 

Unskilled  laborers: 

fa)  Agricultural--- 

(b)  Non-agricultural 

I  lomestic  and  personal  service  \vorkers_ 

Farmers .  

5.0 

1.4 

27.0 

9.3 

11.2 

0.8 

11.8 

14.5 

2.  1 

In  summary,  it  is  evident  that  about  four-fifths  of  the 
total  relief  labor  supply  with  work  experience  possess 
skills  which  can  be  directly  utilized  on  work  projects. 
About  34  percent  of  the  total  relief  workers  normally 
work  at  occupations  of  the  type  found  in  building  and 
construction  projects.     An   additional  5   percent   are 
skilled  workers   and  foremen   in   manufacturing  and 
other  industries  (cabinetmakers,  foremen,  machinists, 
mechanics,  tinsmiths,  etc.)  with  skills  readily  converti- 
ble to  Works  Program  employment.     Another  9  per- 
cent, or  about  half  of  the  semiskilled  workers  in  manu- 
facturing and  allied  industries  (who  comprise  18  percent 
of  the  total  workers  on  relief),  also  possess  skills  which 
are  fairly  easily  adapted  to  Works  Program  employ- 
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I  -r.ii   Occupations  of   Workers   ox   Relief   Rolls,    16-64  Years  of  Age — United  States1 


Usual  occupation 
(1) 


.  all  occupations 

<.nal  and  technical  workers 

tors - - — 

Architects 

Artists,  sculptors,  and  teachers  of  art 

Chemists,  assayers,  metallurgi si  

Clergymen  and  religious  workers... 

Designers 

Draftsmen 

Engineers  (technical) 

Lawyers,  judges,  and  justices 

Librarians  and  librarians'  assistants 

Musicians  and  teachers  of  music. 

Nurses,  trained  or  registered 

Physicians,  surgeons,  and  dentists.. 

Playground  and  recreational  workers 

Reporters,  editors,  and  journalists __ 

Teachers 

College  instructors  and  professors. . 

School  teachers  and  other  teachers  (n.e.c.)--- 

Other  professional  persons.- 

Semiprofessional  workers 

\  i    tractors,   notaries,  and  justices  of  the 
peace.  _ 

Technicians  and  laboratory  assistants 

Other  semiprofessional  workers 

Proprietors,  managers,  and  officials 

Building  contractors     

h  c,ri   tei  .  forest  rangers,  and  timber  cruisers 

Hucksters,  peddlers,  Jui 

Proprietors,  managers, and  officers:  truck.  I 

fercompani, 

Ret  ■    <  .  , 

Other  proprietor  ,  and  officials. 

Office  worfcei  - - 

Bookkeepers,  accountants,  and  auditor 

liters  (except  in  banks) 

Clerks  (n.  i 

<engersand  <  if)    i   ' 

Bb 
operatoi 

Tei. 

Teli 

'I  > ; 

Oilier  ofl  '  ' 

en  and  kindri 
Canvai  >  era  (soil 
( Jonuneri  lali 

\rj   boj  

i.. 

Bali 

Otbi 

1 



Boilen     kei 

Bri 

Cement  finishers. ..  ... 

•  i  tricians  — 
Fori 
Fori 

meni 
i     ■  ters  (nol  in  factors  i 
Pa]  i 

Plasterers 

Plumbers,  pas  a  >  ere... 

Roofer- 

■  et-metal  wort  en 
Stone  cut  i 

Btrui  Kers.. 

.  and  tile- 

Other  skilled  workers  in  building  and  construc- 
tion   

Skilled  workers  and  foremen  in  manufacturing  and 

other  industries   .  - 

Cabinetmakers 

Cobblers  and  shoe  repairmen - 

Condui  tors,steam  and  street  railroads  and  busses. 

Foremen  (in  factories) 

Foremen  and  inspectors  'except  in  factories) 

Locomotive  engineers  and  firemen 

Machinists,  millwrights,  toolmakers... 

Mechanics  (n.  e.  c.) 

Molders,  founders,  and  casters  (metal) 

Sawyers 

Skilled  workers  in  printing  and  engraving 

Tailors  and  furriers..   

Tinsmiths  and  coppersmiths 

Metalworkers  (except  gold  and  silver)  (n.  e.  c.)- 
Skilled  workers  in  manufacturing  and  other  in- 
dustries (n.  e.  c.) , 

Semiskilled  workers  in  building  and  construction 

Apprentices  in  building  and  construction 

Asphalt  workers 

Blasters 

Caisson  workers 

Calkers 

Firemen  (stationary) 

Operators  of  building  and  construction  equip- 
ment  


6. 112.  529 


Total 

(2) 


82.440 
3,803 

650 
2,941 

■ 
3,016 

963 

6,264 

865 
15, 059 

2.271 

1.378 

20,454 

1.300 

■ 

80,251 

12,  80S 

24,227 

1  OS.  fill 

1M.342 

- 

135,011 

11,773 

• 

32,  141 
111.461 

is.  106 

• 
4,  124 
10.  119 

244,739 

• 

14.400 
17.340 
13.427 
36,239 
68,246 
17,052 

10,596 
6,750 
6,217 
7,132 

19,664 

310, 401 

1,566 

1,187 

2.4S7 

314 

886 

25,931 

16,031 


Male 
(3) 


4.  427.  141 


49,  057 
2,185 

642 
2.145 

788 

595 
4,496 
6,257 

• 

127 

. 

262 

625 

- 

1.07  J 

4,659 

194 

1.77(1 
7,029 

151 

1.021 

1.224 

•      • 

■ 

•     I 

22,014 

■ 

111. 4(11 

10,  119 
241.239 

• 

13.427 
36.239 

i  - 
9,715 
10,203 
6,096 
6,217 
7,  130 

19,281 

310,401 

1,566 

1,187 

2,487 

314 

886 

25,931 

16,031 


Female 
(4) 


•  -•     - 


33.383 

1,618 

8 

796 

- 

174 

368 

39 

7 

25 

3,806 

793 

306 

15,795 

1.  174 
1,  133 

33 


1.431 

21,712 
10.  141 

- 
1,4<H 


3  500 


44 

9 

1,215 

800 


393 


2 


Usual  occupation 
(1) 


Semiskilled  workers— Continued. 

Pipe  layers 

Rodmen  and  chainmen  (surveying) 

Truck  and  tractor  drivers 

■\Velders 

Other  semiskilled  workers  in  building  and  con- 
struction  

Semiskilled  workers  in  manufacturing  and  other  in- 
dustries  

Bak<  r-  

Brakemen  (railroad) 

Deli  very  men  

Dressmakers  and  milliners 

Filers,  grinders,  buffers,  and  polishers  (metal).. 

Furn:-.i  ■  •  Itermen 

rkeepers 
workers:  textile,    wood,    leather. 

ceramic,  etc - 

m  i.rkers,  mines 

Operatives    (n.    e.   C.)    in    manufacturing    and 

allied 

ed  industries 

rette,  and  tobaci  o  f  u  tories 

tone  Industries 

Clothing  U  

Bum  I  dress  factorii 

Clothing  industries  (n.  e.  e.) 

ts.. 



• 

■  g  bouses 

Iron  and  Bteel,  i  li  le  to- 

dusti  i 

■ 

tablisbments 

teel) 



ed  n    U  

■ 
Mi    ■  inufac- 

tin 

irdmi  n  (ral 

.'.■in  triei 
!,.•  [ndu  trie 
I 

(  I  furniture  ind 

i  i  Billed 

Industrie 

nd  niiic'l 
■ 

ind  gas 
well 

.  neral 

.'    I     '  reet) 

■ 

Laborers  (n.  e    c  I   building 

and 

l  woodcboppen 
Stre,  •  men,  and  sea 

■ 
Other  laborers,  ercepl  in  manufacturing  and 
allied  Industries  (n,  e.  c.) 

Domestic  and  personal  service  workers. 

1 1 op  workers 

-_ 

tners  and  charwomen 

ka  and  chefs  (except  in  private  family) 

Elevator  operators  

Janitors,  caretakers,  sextons 

Laundresses  (not  in  laundry) 

Porters  (except  in  stores) 

Pracl  Leal  nurses,  hospital  attendants,  and  order- 
lies  

Servants  (hotels,  hoarding  houses, etc.)  (n.  e.  c.).. 

Servants  (private  family) 

Waiters,  waitresses,  and  bartenders 

Other  domestic  and  personal  service  workers — 

Farm  operators  and  laborers 

Farm  foremen,  managers,  and  overseers 

Farm  laborers 

Farmers 

Inexperienced  persons -. 

Persons  16-24  years  of  age  (inclusive) 

Persons  25  years  and  over 

Unknown  occupation 


Total 
(2) 


Male 
(3) 


2,894 

2.401 

204.994 

8,900 

42,810 

870.  574 
12,507 

9,836 
33.117 
47, 664 
13,903 

5,885 
12,663 


105,  093 

499,  242 
9.991 
14,  140 
15,740 

6,686 

1,072 
18,694 

i  762 
10,527 

24,277 

i .  788 

to.  707 
10,948 

84,618 

it  661 
19,  tit 

21,  110 

B3.781 
81,386 

14,062 

7,  485 
28,  203 

K0.  107 

L95,  710 
19,910 

86,  906 

701,924 


2.894 

2.401 

204.994 

8,  900 

42,810 

628,799 

11,832 

9,836 

33.  117 

592 

13,  620 
5,885 

12,645 

399 
105,093 

313,  186 
7,054 

6,  161 

14.  337 
17.  875 

1,104 

8,  587 

v.  184 

1,046 

24,  195 

.'.MO 

7.  188 
u.  167 

82,074 

1,767 
10,634 
10,928 

36.211 
10,642 
30,  I  vi 
11,245 
13,048 
14,448 

16,881 

5,  806 

20,618 

89, 876 

13,  128 

7. 486 

27,942 

78, 794 

888,342 

189,  :t:t7 

19,665 

29,  189 
81,602 

im  (Kir, 


42,386 

42.  386 

134,335 

132.332 

68,  181 

os.  179 

1 1 .-.  165 

112,464 

36,954 

85,  5*'.) 

167.838 

157, 835 

13,  198 

13,  198 

38,  367 

38,  868 

3,  ooo 

3,  ooo 

2d.  067 

26,067 

70,  1 43 

69,602 

617,673 

170,060 

21,301 

16,461 

3.301 

3.  327 

32,  876 

2,779 

42,949 

28,544 

9,  463 

S,  121 

32.  087 

28,  37:', 

63,681 

613 

20,708 

20,544 

20,899 

3,103 

88,061 

16,983 

238,  130 

4.  792 

45,  751 

15, 344 

58,  407 

21,186 

993,  038 

936,  643 

2,  885 

2,828 

531,616 

482,  923 

458,  537 

460,  892 

956,  309 

282,  551 

000,094 

264,  198 

356,  215 

18,353 

169,  425 

98,913 

1  Based  on  census  of  eligible  workers  on  relief  in  March  1935. 


(N.  e.  c.)  not  elsewhere  classified. 
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merit.  This  group  includes  such  workers  :i s  delivery 
men,  miners,  dressmakers,  seamst  resses,  taxicab  drivers, 
etc.  Farm  operators  and  laborers,  whose  skills  can  be 
used  for  rural  construction,  reclamation,  conservation, 
and  soil  erosion  projects,  comprise  20  percent  of  the 
total  number  of  relief  workers.  The  remaining  li 
percent  of  all  relief  workers  normally  work  at  white- 
collar  occupations.  This  group  includes  persons  in  the 
professions  engineers,  teachers,  musicians,  artists, 
clergymen,  nurses,  etc.  us  well  as  proprietors,  man- 
agers and  officials,  and  office  and  salesworkers. 

It  should  he  noied  ( hat  in  comparing  the  major  occu- 
pational groups  mentioned  above  the  description  of  the 
occupational  background  of  persons  on  relief  has  been 
much  simplified.  In  reality,  within  each  major  group 
are  included  persons  w  bo  possess  pre\  ious  work  experi- 
ence representing  a  wide  range  of  skills.  This  may  be 
observed  in  the  table  on  the  preceding  page  which  re- 
lates to  employable  persons  on  relief  during  March  1935. 

In  addition  to  the  experienced  workers  discussed 
above,  the  relief  rolls  include  employable  persons  with 
no  previous  work  experience  who  represent  about  16 
percent  of  the  total  number  of  employable  persons  on 
relief.  They  are  mainly  young  persons  who  have 
reached  working  age  during  the  depression  years  and 
who  have  never  found  employment,  and  housewives 
who  have  been  forced  upon  the  labor  market  by  eco- 
nomic necessity.  About  two-thirds  of  these  inexperi- 
enced persons  are  youths  between  16  and  25  years  of 
age.  The  inexperienced  persons  above  this  age  group 
are  almost  all  women.  Only  18  percent  of  the  inex- 
perienced persons  are  the  economic  beads  of  the  fam- 
ilies. The  remainder  are  members  of  families  which 
contain  experienced  workers.     A  number  of  projects, 


Workers  On  Relief  And  Total  Gainful  Workers 
In  The  United  States.  Age  16-64  Years 

Percentage   Distribution   by  Type  of  Usual  Occupation 

fer  cent    of    Total 

Tijnr    of 

Occupation 

UNSKILLED  LABORERS 


SKILLED  WORKERS 
AND  FOREMEN 


SALESMEN    AND 
KINDRED  WORKERS       t 


PROFESSIONAL   AND 
TECH    WORKERS 


Key 

Workers  on  Relief.  March  193? 
Gainfully  Employed.Mpril  f930 

(l}<*  C.SXcnm  of  fopuUuon) 


designed  to  provide  useful  employment  and  increase 
morale,  are  being  planned  and  executed  by  the  National 
Youth  Administration  for  inexperienced  youths  as  well 
as  for  young  persons  with  work  experience. 
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CIIAPTKK  IV.  WORKS  PROGRESS  ADMINISTRATION 


\\\  Executive  Order  7034  the  President  on  May  6, 
l»»:{.".,  established  the  Works  Progress  Administration, 
with  responsibility  for  the  "honest,  efficient,  speedy, 
and  coordinated  execution  of  the  work-relief  program 
ns  a  whole,  and  for  the  execution  of  that  program  in 
such  manner  as  to  move  from  the  relief  rolls  to  work 
on  such  projects  or  in  private  employment,  the  maxi- 
mum number  of  persons  in  ihc  shortest  time  possible." 
To  discharge  this  responsibility  the  W.  l\  A.  was  given, 
in  addition  to  its  general  coordinating  powers  with 
respect  to  the  entire  Program,  the  authority  to  carry 
on  small,  useful,  projects  to  provide  a  maximum  of 


Comptroller  General.  Of  this  total  $1,070,532,646 
covers  work  projects  operated  under  the  State  Work 
Programs  and  W.  P.  A.  sponsored  Federal  projects. 
The  total  also  includes  $47,156,268  for  the  National 
Youth  Administration,  set  up  within  the  W.  P.  A.  by 
Executive  order,  and  $45,000,000  for  administrative 
purposes. 

TYPES  OF  PROJECTS  ON  THE  W.  P.  A.   PROGRAM 

Nearly  163,000  projects  were  available  by  January 
15,  1936  for  operation  under  the  various  State  organi- 


MILLIONS   OF 

DOLLARS 

5,000 


4,000 


WPA  WORK    PROJECTS 

VALl'E  OF  PROJECTS  APPROVED:  AND  EMPLOYMENT 


3,000 


2,000 


1,000 


MILLIONS  OF 
PERSONS 
5.0 


AUGUST 


19  26  2  9  16  23  30  7 

SEPTEMBER    '         OCTOBER  NOVEMBER  DECEMBER 
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*  Total    valve  of  Approved  Prq/ects  erceeds  Wheat/on    of  Funds  for    WPA    Work  Projects.    On  Dec  31, 1935  these  Allocations,  warranted  6y  the    Comptroller    General,    totalled  ■$  f.  f  17,686,  914  (I524J 


employment,  insofar  as  this  is  not  provided  on  projects 
operated  by  other  agencies. 

To  carry  out  the  program  State  Administrations  have 
been  set  up.  These  State  Administrations  are  charged 
with  the  execution  of  policies  within  the  States,  and 
with  direct  supervision  of  projects  of  a  State-wide 
nature.  Actual  supervision  of  projects  of  more  local- 
ized scope  is  delegated  to  more  than  300  work  district 
administrations  which  have  been  set  up  as  major 
units  of  operation  within  the  States.  Further  details 
regarding  the  operating  procedure  of  the  W.  P.  A.  are 
given  in  a  later  section  of  this  report. 

Through  December  31,  1935,  allocations  of  $1,162,- 
688,914  to  the  W.  P.  A.  had  been  approved  by  the 


zations  of  the  W.  P.  A.,  a  panel  that  would  require 
about  $4,580,000,000  of  Federal  funds  if  all  were  to  be 
prosecuted.  The  distribution  of  these  projects,  by 
type,  is  shown  in  the  table  on  the  following  page.  As 
indicated  in  the  accompanying  chart,  projects  totaling 
almost  $4,500,000,000  had  been  approved  for  operation 
by  December  31,  1935,  while  at  the  same  time  only 
$1,117,688,914  had  been  allocated  for  work  projects 
and  N.  Y.  A.  activities.  The  excess  of  the  value  of 
approved  projects  over  allocations  is  intended  to  per- 
mit flexibility  in  the  selection  of  projects  for  operation, 
in  accordance  with  the  available  labor  supply,  cost, 
weather  conditions,  and  other  factors  associated  with 
the  needs  of  the  various  communities. 
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Highway,  road,  and  street  projects  comprise  about 
40  percent  in  value  and  32  percent  in  number  of  all 
approvals.  This  category,  consisting  primarily  of  wOrk 
on  farm-to-market  roads,  numbered  road  systems 
(exclusive  of  Federal  highways)  and  city  streets,  also 
includes  construction  and  repair  of  bridges,  viaducts, 
culverts,  roadside  ditches,  drains,  retaining  walls,  and 
other  roadside  improvements.  The  preponderance  of 
this  type  of  project  may  be  explained  in  terms  of  the 
constant  pressure  from  the  public  for  construction  of 
new,  and  repair  of  existing  roads  and  the  relative 
facility  with  which  project  applications  for  such  work 
could  be  submitted,  since  the  experience  of  public 
administrative  bodies  with  street  and  road  project- 
could  readily  be  drawn  upon. 

Ni  Mio.i;  wi>  \  M  i  i.  "t  \V.  1'.    \.  Phojei  i  -  Approved  by  the 
President,  by  Types,1  Januabi   1 5, 
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1  The  unit  is  an  official  project  which  mav  operate  as  more  than  one  work  project. 
'  Includes  projects  classified  under  more  than  one  of  the  preceding  headings. 

Projects  involving  work  on  public  buildings  are  the 
next  largest  group,  closely  followed  by  sewer  and  water 


systems  and  other  public  utilities.  Each  of  these  con- 
stitutes almost  11  percent  of  the  total  value  of  W.  P.  A. 
projects.  In  the  public  buildings  group,  the  construc- 
tion and  repair  of  schoolhouses  and  other  educational 
buildings  predominate.  Within  the  public  utilities 
group  about  three-quarters  of  the  value  is  represented 
by  projects  involving  the  repair  and  new  construction 
of  sewers,  sewage  systems  and  disposal  plants. 

White-collar  projects  of  an  educational,  clerical,  pro- 
fessional, and  social  nature  make  up  approximately  10 
percent  of  the  total  value  of  approved  projects.  Among 
these,  educational  projects  providing  vocational  train- 
ing  classes,  general  adult  education,  nursery  schools, 
literacy  classes,  and  domestic  instruction  will  give  work 
to  many  unemployed  teachers.  Projects  such  as 
making  inventories  of  public  property,  renovating  and 
recopying  public  records,  coding,  indexing,  and  filing 
are  to  provide  work  for  persons  of  clerical  training. 

Along  lines  <>f  public  health  and  welfare  arc  projects  for 

nursing,  and  also  for  the  preparation  of  lunches  for 
undernourished  school  children.  Projects  for  research 
,md  BUTVeys  include  studies  of  farm  labor  conditions, 
building  construction  permits,  real  property  invento- 
ries, imports,  consumption  of  goods  and  services  by 

urban  and  rural  families,  rural  realty,  statistics  of 
'Mine,  and  other  studies  of  a  similar  nature. 

Park  and  playground  projects,  largely  for  the  im- 
provement of  local,  State,  and  Federal  parks,  represent 
almost  9  percent  «»f  the  value  of  all  approved  projects, 

while  goods    projects   are    next    in    order   with    about   7 

percent  <>f  the  total  value.  The  latter  not  only  pro- 
ride  work  for  unskilled  women  workers,  hut  also  supply 

clothe-,   bed    linen,   mattresses,   and    the   like   for  needy 

families.  Conservation  projects  (the  only  other  type 
representing  more  than  .">  percent  of  the  total  value  of 

approvals),  airport  and  other  transportation  projects, 
sanitation  and  health  projects,  and  miscellaneous  activ- 
ities  complete    the    register  of  approved    W.    P.   A. 

project-. 

It     i-     fundamental     to     the     Program     that     projects 

originate  in  applications  of  local  governments,  sub- 
mitted by  them  to  the  W.  P.  A.  Review-  by  W.  P.  A. 
prior  to  approval  i-  provided  to  insure  compatibility 

with  the  needs  and  policies  of  the  Works  Program. 

PROJECTS    SELECTEO    FOB    OPERATION 

The  projects  discussed  above  are  those  which  have 
received  Presidential  approval.  From  tliis  reservoir- 
State  Works  Progress  Administrators  have  made 
selections  for  actual  operation.  In  making  selections 
the  Administrators  have  had  to  recognize  such  limiting 
factors  as  the  residence  and  skill  of  eligible  workers, 
the  funds  available  (both  sponsors'  contributions  and 
Federal  money),  weather  conditions,  and  the  necessity 
of  completing  jobs  or  units  of  jobs  once  begun. 

Although  developments  were  more  rapid  in  certain 
States   than   in   others,   by   December   31    more   than 
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\\ .  P.  A.   Projects  Selected  fob  Operation   bt  Types1 

DlCEHBEB  31,   1935 


\  ambei  of 

(2) 

Total  a 

iproved  cost  estimate 
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W.   P.   A 

funds 
(5) 
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(l) 
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(3) 

(4) 
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(7) 

i  tol  J                                                         
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100.0 
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$221, 918, 153 

19.0 
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39.5 
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21.5 

- 
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28 
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0.8 
13.  6 
10.4 

1.0 

0.0 
13.7 
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29.9 
26.7 
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18.0 
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25.6 
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■ 

18.3 
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222 
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28.3 

Federal  Oovernmeni  buildings                                                                        

9.  1 

Other1.. — 
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56 

2.  162,  938 

02" 

2, 009,  234 

153,  704 

O 

Parks  and  playgrounds                                             .. .-. 

4,892 

136,  208,  282 

11.6 

118,721,210 

17,  487,  072 

12.8 

flood  control  and  other  conservation 
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65, 081, 905 

55,  087,  025 

9,  994,  880 

15.4 

Porestation 
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1,725 

729 
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6,  002,  192 
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13,  Snn.  723 

0.3 
0.5 
3.6 
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Irrigation  and  water  conservation 
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Water  supplj  and  sewer  systems  

>..  .'>. 

112,878,  138 

86,  187,  741 
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278 
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2.6 
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2.4 
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13,138,421 
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6.6 
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5.2 
1.4 
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3.7 
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'  The  unit  is  a  work  project,  which  is  a  unit  of  operation  under  an  official  project. 
•  Includes  projects  classifiable  under  more  than  1  of  the  preceding  headings. 


69,000  work  projects  had  already  been  selected  for 
operation  at  a  total  estimated  cost  of  almost  $1,170,- 
000,000.  Of  tins  amount,  sponsoring  State  and  local 
governmental  bodies  will  contribute  $222,000,000, 
or  about  19  percent  of  the  total  cost.  Four  major 
types  of  public  improvements — those  for  highway,  road 
and  street  projects,  public  buildings,  water  supply  and 
sewer  systems,  and  parks  and  playgrounds — account  for 
about  71  percent  of  the  total  cost  of  the  projects 
selected  for  prosecution. 

Most  important  are  projects  for  the  construction  and 
repair  of  highways,  roads,  bridges,  and  streets.  This 
group  constitutes  39.5  percent  of  the  total  cost  of  all 
projects  selected  for  operation  through  December  31, 
1935.  For  this  section  of  the  program  approximately 
22  percent  of  the  funds  are  being  contributed  by  spon- 
sors. About  one-third  of  all  funds  to  be  expended  on 
the  entire  road  and  street  program  will  be  devoted  to 
extensions  and  improvements  of  farm-to-market  roads. 

Improvements  to  community  recreational  facilities, 

G276S0— 36 3 


which  consist  largely  of  parks  and  playgrounds,  con- 
stitute 11.6  percent  of  the  total  cost.  Repair  and  con- 
struction of  public  buildings  such  as  schools,  hospitals, 
children's  homes,  libraries,  city  halls,  and  courthouses 
will  require  9.9  percent  of  the  total  expenditures. 
Sponsors  are  contributing  about  one-fourth  of  the  total 
cost  of  these  work  projects.  Construction  and  modern- 
ization of  water  supply  and  sewer  systems  will  involve 
expenditures  amounting  to  9.6  percent  of  the  total. 

Other  important  items  in  the  program  include  flood 
control  and  conservation  projects  vital  to  the  preserva- 
tion of  natural  resources  and  the  prevention  of  property 
damage  and  loss  of  life,  which  amounts  to  5.6  percent 
of  the  total.  Also  included  are  sewing,  canning,  and 
other  projects  for  the  production  of  simple  necessities 
for  distribution  among  the  needy,  which  account  for 
6.6  percent  of  the  total  cost.  These  projects  will 
provide  employment  for  women  from  relief  rolls. 

Transportation  projects,  nearly  all  of  which  relate 
to  airports  and  airway  facilities,  amount  to  2.4  percent 
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WPA  PROJECTS  SELECTED  /-  OPERATION 

Through  December  31, 1935 
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All    Other 


Tctal      CoM 
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of  the  total  cosl  <>l  the  program,  while  sanitation  and 
health  projects,  1 1 < - 1 j ~ i r i lt ,  electric  utilities,  and  miscel- 
laneous  projects,  respectively,  constitute  3.4,  0.2,  0.2, 
und  ::.7  percent  "I  the  total  cost  Employment 
educational,  professional,  and  *  1  < •  ri<  .i  1  persona  is  i"  be 
provided  on  projects  calling  for  the  expenditure  o 
percent  <»f  ili«'  total  funds,  based  od  selections  for  opera- 
i  ion-  through   I  December  31 . 

Comparison  between  major  classes  <>(  projects  ap- 
proved bj  the  President  and  those  selected  for  opera- 
tion wiili  respect  i"  the  cost  in  terms  <>f  Federal  funds 
can  I"'  made  l>>  reference  t<»  the  table  below.  I 
<iiil\  dm'  class  <>l  projects,  park  and  playground  work, 
is  the  percentage  <>f  i)i<'  total  selected  for  < » j >< ■  r.-i t i< >r i 
markedly  different  from  the  corresponding  project 
;i|i[)i'o\  als. 

A  .  1'.  \.   I'l.' 
Opi 


i  f  w  ork 


Grand  tota  

■■•■is 

buildings,  including  housii 
Parks  and  playgrounds 

Flood  control  and  other  conservation 

Public  utilities 

Airports  and  other  transportation 

Educational,  professional,  and  clerical 

projects-.  -. 

Sowing  and  other  goods  projects 

Sanitation  and  health.. 

Miscellaneous 


$4,579,359,147 


1,810. 
■ 
399,- 

307,134 

706,  42S 

441,927.727 
295.  " 

124.144.  1-4 
92,  299,  170 


100.0 


Amount 
funds) 


10.  .5 
3.3 


6.5 

2.0 


■ 

29,  624,  586 
5,215,224 


cent 

of 

total 


100.0 


■ 
12.5 

- 

8.1 
7.3 
3.1 
3.7 


A  classification  of  W.  P.  A.  projects  based  on  con- 
struction as  contrasted  with  non-construction  types 
reveals    that    construction    projects    account   for   81.1 


percent  of  the  total  cost  of  projects  selected  for  opera- 
tion through  December  3 1, 1935 ;  non-construction  types, 
including  professional  and  clerical  projects,  goods  proj- 
ects,  forestation,  erosion  control,  improvements  to 
grounds  around  public  buildings,  etc.,  account  for  the 
remaining  18.9  percent  of  the  total  cost.  When  con- 
struction projects  are  further  subdivided,  distinguishing 
new  construction  from  repairs,  modernization,  and  im- 
provements, it  is  found  that  the  former  represents  36.2 
percent  of  the  total  cost  of  all  projects  and  the  latter 
44.9  percent.  These  data  arc  presented  in  the  tabula- 
tion below  . 

\\  1'  \      Construction     and     Nonconstruction     Projects 
•   fob  Operation  Through   Dec.  31,  1935 
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From  the  table  od  page  27  the  total  estimated  cost 
of  projects  selected  for  operation  through  December 
81,  1935,  is  seen  tobe$l  ,169,650,880,  ofw  bich  sponsors' 
contributions  amount  to  $221,918,153  or  19.0  percenl 
of  ilif  total.  Sponsors'  contributions  generally  repre- 
sent pledges  of  materials,  supplies,  and  equipment  as 
indicated  by  the  following  summary. 


I'm  po f  expend 

\  iiiniini 

Percent 
of  total 

Tot  ii  iinoii nt  pledged  bj  upon 

US,  153 
80,  144,504 
191,71 

100.0 

L3.6 

Materials  supplies,  and  equipment 

86.4 

In  contrast,  -1  ou1  of  every  5  dollars  to  be  expended 
on  these  projects  from  W.  P.  A.  funds  go  directly  to 

the   workers   in    the    form    of  wages.      That   W.   P.   A. 

funds  are  used  chiefly  for  the  employment  of  labor  is 
indicated  helow . 


Purpose  of  expenditure 


Amount 


Total  COSl  in  W.  P.  A.  funds  $947,732,727 

Directlabor.. 745,4 

Materials,  supplies,  ami  equipment. 202,320, 120 


Percent 
vt  total 


100.0 
78.7 

21.3 


STONE  SURFACING  FOR  RURAL  ROADS. 

The  fact  that  sponsors'  contributions  are  large  and 
consist  chiefly  of  materials  permits  the  development 
of  substantial  projects  without  diverting  a  large 
proportion  of  Federal  funds  from  the  major  purpose 
of  providing  for  the  wages  of  relief  workers.  The 
chart  on  page  28  illustrates  the  great  difference  between 
the  purposes  for  which  W.  P.  A.  funds  and  sponsors' 
contributions  are  utilized. 


FARM-TO-MARKET    ROADS 

Among  the  types  of  projects  included  under  W.  P.  A. 
State  Work  Programs,  farm-to-mai  ket  road  work  is 
outstanding  both  in  its  relative  scope  and  in  resultant 
economic  and  social  benefits.  It  is  estimated  that 
about  65  percent  of  the  Nation's  farms  are  situated  on 
unimproved  dirt  roads.  Consequently  a  huge  portion 
of  the  20,000,000  people  who  reside  on  these  farms  are 
periodically  subject  to  being  marooned  in  bad  weather, 
unable  to  get  their  children  to  school  and  their  produce 
to  market  or  loading  points,  or  to  secure  supplies  and 
medical  aid,  or  even  to  receive  their  mail. 

The  farm-to-market  road  work  undertaken  as  part 
of  the  \V.  P.  A.  State  Work  Programs  is  directed 
toward  providing  adequate  transportation  facilities 
in  rural  areas.  It  contemplates  not  the  construction 
of  hard-finished  highways,  but  general  improvement 
of  the  less  frequented  but  more  extensive  dirt  roads 
and  trails.  The  work  of  converting  a  roadwTay  into 
an  adequate  thoroughfare  ranges  from  the  construction 
of  new  culverts  and  extensive  surfacing,  graveling,  and 
draining  to  the  filling  in  of  hollows  and  ditches. 

Projects  definitely  classifiable  as  farm-to-market 
roads  formed  almost  14  percent  (on  the  basis  of 
estimated  total  cost)  of  all  W.  P.  A.  projects  selected 

for  operation  by  State  Admin- 
istrators through  December  31 . 
The  total  cost  of  such  road  proj- 
ects either  started  or  ready  to 
get  under  way  by  this  date 
amounted  to  about  $159,000,- 
000  of  which  almost  27  percent 
will  be  contributed  by  the  spon- 
sors. In  only  five  other  types 
of  projects,  all  much  less  im- 
portant in  terms  of  estimated 
cost,  do  the  sponsors  put  up  a 
larger  proportion  of  the  total 
cost  of  the  projects  selected  for 
operation  under  the  various 
State  Work  Programs. 

The  reports  from  48  States 
which  yielded  the  above  infor- 
mation also  indicate  that  more 
than    three-quarters    of    the 
W.  P.  A.  funds  used  on  farm- 
to-market  road  projects  will  be 
spent  for  wages.     The  bulk  of 
sponsors'  contributions  will  be  used  for  material  pur- 
chases and  other  costs  with  under  15  percent  going  for 
wages.     Of  the  total  estimated  cost  of  farm-to-market 
road  work  initiated  during  the  period  covered  by  these 
reports,  about  60  percent  will  be  spent  for  pay  rolls. 
In  addition  to  work  definitely  classifiable  as  farm-to- 
market   roads,    an   indeterminate    portion   of    bridge, 
viaduct,  and  miscellaneous  road  projects  also  contrib- 
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ute  to  the  improvement  of  rural  roach.  The  construc- 
tion of  a  bridge  to  replace  a  ford  winch  made  an 
othervi-  adequate  road  impassable  during  some  sea- 
sons may  actually  belong  under  the  farm-to-market 
category.  It  is  evident,  at  least,  that  the  data  covering 
farm-to-market  road  work,  as  such,  presented  here 
and  in  the  table  on  page  27  <>f  this  report,  understate 
to  a  considerable  degree  the  actual  scope  of  the  work 
undertaken  to  improve  rural  road  systems. 

Outstanding  among  States  with  farm-to-market  road 
program-     re  Texas,  Illinois,  Ohio,  and  Pennsylvania, 


^^   .■ 

. 

HP 

\    1 

1 

FILLING  l\  A  BV  \  MP  RO  IDBl  D    L\D  I'.:  II."'.  IN 

DITCH    WORK    .W  [DB 

in  which  projects  with  an  estimated  t<>tal  « ><~\  ol 
betw  i~c]\  in  and  17  million  dollars  are  being  undertaken, 
and  which  together  h;i\o  about  a  third  of  tbe  total 
farm-to-market    road   work   within    their   boundaries. 

California,  New  York.  Michigan,  Missouri,  West 
Virginia,  Arkansas,  and  Georgia  also  report  between 
5  and  10  million  dollars  in  projects  of  this  type  under- 
way or  ready  to  start. 

Another  aspect  of  tbe  relative  importance  of  farm- 
to-market  road  work  is  brought  out  by  the  relation- 


ship of  projects  of  this  type  to  the  entire  work  pro- 
grams of  individual  States.  Texas  occupies  the  fore- 
most position  on  this  basis  also,  with  46  percent  of  its 
projects  involving  work  on  farm-to-market  roads, 
while  West  Virginia  and  Arkansas  are  next  in  order 
with  37  percent.  More  than  2.")  percent  of  the  value 
of  all  projects  selected  for  operation  in  Vermont, 
Maine,  South  Dakota.  Iowa,  and  Tennessee  represent 
ibis  type  of  work. 

Tbe  number  of  persons  employed  on  W.  P.  A.  proj- 

.  a-  represented  by  tbe  pay  rolls  ending  within  tbe 
month  of  December,  indicate  that  about  360,000  men 
were  working  od  farm-to-market  road  projects  in  47 
Siate-  (Delaware  has  no  projects  of  tliis  sort).  In 
terms  of  tbe  total  employment  on  farm-to-market 
road  projects  Ohio  headed  the  list,  followed  by  Illinois, 
Wes(  Virginia,  Missouri,  and  Texas.  However,  owing 
to  the  wide  variation  in  the  size  of  the  State  Work 

trains  and  in  the  speed  with  which  they  got  under 
way,  a  more  accurate  of  the  importance  of  this 

work  in  providing  employment  is  tbe  ratio  of  the  num- 
ber of  |-  •  Qgaged  in  farm-to-markel  road  work 
•al  State  employment  on  \Y.  P.  A.  projects.  On 
this  basis  West  Virginia  i-  outstanding,  with  ."><'>  per- 
cent of  it-  workers  employed  on  this  work.  In  Ver- 
mont abo  If  37  p<  Mini  ami  in  Tennessee  and  Arkansas 
aboui  :;:;  percent  of  all  W.  P.  A.  workers  were  so  em- 
ployed. Only  slightly  smaller  ratios  to  total  employ- 
ment were  noted  in  most  of  the  other  States  which  had 
sizable    farm-to-market    road    programs,    despite    the 

hampering  elicit  of  winter  weather  on  some  of  the 
work  involved  in  these  project-  in  the  northern  States. 

w       p.     \       \n.w\i.     LIRPOBT,     \\n     \in    TO     IlVIGATION 
PRO  J]  I 

In   recognition  of  the  increasing  importance  of  air 

travel  in  the  United  Stat.-,  \V.  I'.  A.  Mat.'  Work  Pro- 
grams provide  lor  the  construction  and  improvement 
of  airports  and  aid-  to  avigation  on  an  extensive  scale. 
Work  is  under  way  in  many  parts  of  the  country. 
Landing  field-  are  being  drained,  filled  in,  and  Leveled, 

new  runways  added,  and  old  runways  paved.  Hangars 
ate   being  constructed   and    administration    buildings 

remodeled  and  renovated.  Additional  beacon  lights 
are  being  in-tailed  and  other  aids  to  aviation  provided 
along  the  airways  in  various  parts  of  the  country. 
This  program,  involving  the  creation  of  permanent 
national  value-  through  the  work  of  persons  formerly 
on  relief,  is  seeking  to  place  the  airway  and  airport 
facilities  of  the  Nation  on  a  par  with  flying  equipment 
now  in  use,  coordinating,  as  far  as  is  consistent,  the 
aeronautical  needs  with  tbe  relief  labor  requirements. 


1,1  PI  IK  I     ON    'I  hi:    works    ri:n.,|;  \M 
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The  rapid  increase  of  traffic  and  of  airplane  speed, 
size,  weight,  mill  efficiency  makes  ii  imperative  thai 
ground  facilities  be  brought  up  to  date  work  which 
local  communities  ;it  present  are  unable  to  carry  on 
w  ithoul  Federal  funds. 

Five  agencies  of  the  Federal  Government  have  con- 
ferred wnli  the  Works  Progress  Administration  on  this 
program  the  Treasury,  tin1  War  Department,  the 
Post  Office  Department,  the  Navy  Department,  and 
tin-  Department  of  Commerce.  State  aviation  officials 
and  organizations  have  Likewise  given  hearty  coopera- 
tion.    Airway  and  airport  projects,  prior  to  release  for 


sponsorsare  pledged  tocontributt  ,m  $3,000,000. 

The  total  amount  originally  requested  by  the  sponsors 
and  approved  by  the  President  fo]  projects  was 

approximately  $48,000,000. 

While  the  scope  of  the  W.  P.  A.  airway  and  airport 
projects  generally  coincides  with  the  areas  of  greatest 
air  traffic  density,  California  through  the  end  of  1935 
had  selected  for  operation  under  the  W.  P.  A.  |  •^ram 
projects  exceeding  in  value  those  of  the  other  States  or 
administrative  areas  next  in  order — Ohio,  Pennsyl- 
vania, New  York  State,  New  York  City,  Florida,  and 
Tennessee.     New  Jersey,  Michigan,  Illinois,  Georgia, 


CONSTRUCTION  OF  A  NEW  HANGAR  AND  ADMINISTRATION  BUILDIXGS  NEARING  COMPLETION. 


construction,  are  approved  as  to  aeronautical  fitness 
by  the  Bureau  of  Ah'  Commerce,  Department  of 
Commerce. 

Although  many  airports  were  constructed  and  many 
improved  under  the  earlier  work  programs  (C.  W.  A. 
and  F.  E.  R.  A.),  the  present  program  includes  a  large 
number  of  projects  not  completed  under  these  adminis- 
trations, as  well  as  the  coordinated  extension  of  a 
national  airways  system.  Through  January  15,  1936, 
more  than  1,500  projects  in  47  States,  New  York  City, 
and  the  District  of  Columbia,  involving  more  than 
$108,000,000  of  Federal  funds,  had  received  the  ap- 
proval of  the  President;  of  these,  328  projects  located 
in  42  States,  New  York  City,  and  the  District  of 
Columbia,  had  been  released  for  operation  by  State 
W.  P.  A.  Administrators  by  the  end  of  1935.  For 
these  projects  $19,323,401  of  Federal  funds  had  been 
released  through  December  31,  in  addition  to  which 


and  Massachusetts  also  report  a  considerable  volume 
of  work  of  this  type.  Additional  projects  are  being  re- 
leased for  operation  by  State  W.  P.  A.  Administrators 
as  relief  and  other  local  conditions  justify  suck  action. 

PURCHASES    OF    MATERIALS,    SUPPLIES,    AND    EQUIPMEXT 
FOR    USE    ON    W.   P.   A.    PROJECTS 

Purchases  and  contributions  of  materials,  supplies, 
and  equipment  for  use  on  projects  had  amounted  to 
$46,042,303  by  the  end  of  December  1935.  Approxi- 
mately 85  percent  of  these  purchases  was  for  use  on 
the  four  major  types  of  public  improvements  which 
constitute  the  bulk  of  the  W.  P.  A.  program:  highway, 
road,  and  street  projects;  public  buildings;  water 
supply  and  sewer  systems;  and  parks  and  playgrounds. 
Forty  percent  of  the  total  purchases  was  for  use  on 
highway,  road,  and  street  projects.  Other  materials 
purchased  were  for  use  chiefly  on  projects  to  extend 
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or  improve  recreational  facilities  such  as  parks  and   Purchases  and  Contributions  of  Materials  Supplies    ind 
playgrounds,  for  use  on  public  building  projects,  and        Equipmext  ™r  W.P.A.  Projects  by    Types' of  Projects 

Throcgh  December  31,  1935 


on  pj         ts  to  build  or  modernize   water  supply  and 


0  XST  B 


AIM-:  0  [RPORT  \ 


.\  WAV- 


Type  of  project 


Total  value 


Amount      P^c*n^ 
of  total 


Grand  total 

Highways,  roads,  and  stre 

Public  buildings.. . 

-l~~.il'. 

ther  conservai 

■ 
•  ••    . 


$46,  042,  303 


100.0 


18,411,632 

• 

7, 246,  722 

2,902,022 

6,688,  i.U 

159,  033 

126,  US 


40.0 

H.  r 
.1 

1.5.7 

6.3 

14.5 

.4 

2.9 

.9 

1.3 

8 

3   1 


and  steel.     As  indicated  in  the  tabulation  below,  the 
more  important  items  within  this  group  in  the  order  of 
their  importance  are  cement  which  amounts  to   L1.7 
percent   of  all   purchases;   lumber  and   its   products, 
which  represent   11.3  percent;  crushed  stone,  7.1   perl 
cent :  Band  and  gravel,  6.9  percentjand  brick  and  related 
products,  6.7  percent.     Petroleum  products,  which  are 
chiefly   paving   materials  and    mixtures,  account    for 
L5.2  percent  of  all  purchases,     [ron  and  Bteel  products, 
exclusive  of  machinery,  represent  20.8  percent  of  all 
Within   this  latter  group,   the  most  im- 
portant  items  are  cast   iron  pipe  and   fittings  which 
make  up  6.7  percent;  structural  and  reinforcing  steel, 
5  '   percent;  and  tools,  4.0  percent   of  all  materials, 
lies  and  equipment  either  purchased  or  contributed 
for  use  on  W.  I'.  A.  projects. 

I     M  m  i  in  iLS,  Si  PPL11  -      1ND 

■'    P  \    Proji  cts  bi  Ti  pi     oi  M  in  si 

II    1)1  <  I  MB  KB  81,    19811 


. 


idlng  f  urnituri 

1 .  260,  1 73 


i  otal  value 


Imounl 


Percent 
of  total 


24,376,246 


6,211,  115 

3,254,601 
6   W5,  228 


im.O 


Iron  and  steel  produ 


sewer  systems.  Such  purchases  represented  15.7,  14.7, 
and  14.5  percent,  respectively,  of  the  total  purchases 
and  contributions  made  for  W.  P.  A.  projects  through 
December  31.  A  distribution  of  this  total  by  type  of 
projects  is  given  in  the  table  in  the  next  column. 

Analysis  of  the  types  of  materials  purchased  for  use 
oil  W.  P.  A.  projects  through  December  31,  1935, 
reveals  a  wide  variety  of  products,  over  52  percent  of 
which  were   construction   materials   exclusive  of  iron 


Struetrji  tee] 

Plun  ■  ■  at  and  supp]  ■ 

I   applies 

. 
Other  iron  :.: 


2,  166,  062 

3,097,  (69 

331,  260 

•21(5,815 


Machinery  and  equipment-- 1,417,318 


11.3 
1.7 
6.9 
7  I 

11.7 
18 
6.7 
2.7 


20.8 


5.4 
6,  7 
.7 
.« 
4.0 
3.4 


3.1 


Electrical  machinery,  apparatus  and  Bill 

rucl  

Other  machinery  and  equipment 


Petroleum  pr 


Paving  materials  and  mixtures  bituminous 
Other  petroleum  products  -  - 


Office  supplies  and  equipment  (including  furniture; 
Miscellaneous- 


131,632 

19,  145 

623,  238 


6,  963,  032 


6, 01 1,  793 
951, 239 


320,  162 
3,  367,  2\  i 


1.4 
.3 


1.4 


15.2 


13.1 

2.1 


.7 
7.3 


1  Less  than  0.05  percent. 
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I   \i;\  i\(.>  o\    \\      P.    \.    PROJECTS 

More  than  $170,000,000  had  been  paid  to  workers 
on  \\  P.  A.  projects  in  the  form  of  wages  prior  t<> 
December  16,  1935.  This  sum  represented  paymenl 
for  over  370,000,000  bours  of  work  on  thousands  of 
differenl  projects.  A  comparison  of  the  total  earnings 
unci  hours  worked  indicates  that  the  rate  of  payment 
for  work  <>n  the  W.  P.  A.  program  is  averaging  about 
46  cents  per  hour. 

The  average  hourly  rate  of  pay  on  W.  J\  A.  projects 
has  remained  relatively  constant  despite  the  rapid 
increase  in  employment  and  pay  rolls  which  has 
occurred  since  the  initiation  of  the  program.  Earnings, 
hours  w  orked,  and  average  hourly  rates  of  pay  by  semi- 
monthly periods  ace  presented  in  the  accompanying 
tabulation. 

During  the  fiscal  month  ending  December  15,  1935, 
the  last  period  for  which  detailed  data  are  available, 
the  total  earnings  of  W.  P.  A.  workers  amounted  to 
$91,552,545.  This  amount  was  earned  at  an  average 
rate  of  45  cents  per  hour.  The  distribution  of  hours 
worked  and  earnings  by  types  of  projects  during  this 
period  is  presented  in  the  table  in  the  next  column. 
The  average  hourly  rate  of  pay  for  each  type  of  project 
is  also  indicated. 

Hours   Worked   and   Earnings   of    Persons   Employed   ox 
W.P.A.    Projects  by  Semimonthly  Periods 


Semimonthly  period  ending- 


Prior  to  September  1- 
Septemtw  IS 
September  30 
October  15. -. 
October  31. 
November  15 
Xovember  30 
December  15. 

Total 


Hours 
worked 


10,844,521 

13,  527, 894 
21,  232, 934 
29, 586,  814 
40, 335,  429 
54,224,860 
85, 919, 152 
115,879,899 


371,  551,  503 


Earnings 


$5,044,113 
6, 459, 314 
9,  658,  270 
13,  724.  796 
18, 720, 964 
25,  72-1.  666 
39, 082, 081 
52.  470.  264 


$170,  884, 468 


Average 

hourly 

rate 


$0,465 
.477 
.455 
.464 
.464 
.474 
.455 
.453 


$0,460 


Over  41  percent  of  the  total  hours  worked  and  over 
38  percent  of  the  total  earnings  were  associated,  with 
projects  for  construction  or  repair  of  highways,  roads, 
and  streets.  The  average  hourly  rate  for  this  type  of 
work,  42  cents  per  hour,  was  slightly  less  than  the 
average  for  all  W.  P.  A.  projects.  Although  housing 
projects  represented  a  very  small  proportion  of  the 
total  employment  and  earnings,  such  work  received 
the  highest  hourly  rate — 70  cents  per  hour.  This  is 
explained  by  the  fact  that  the  bulk  of  this  work  is 
located  in  New*  York  City  where  relatively  high  hourly 
rates  are  in  effect.  Comparatively  high  average 
hourly  rates  also  were  paid  on  professional  and  clerical 
projects  and  on  projects  involving  work  on  public 
buildings  and  on  parks  and  playgrounds.  Projects  of 
the  last-mentioned  type,  a  considerable  portion  of 
which  also  is  located  in  New  York  City,  were  second 
only  to  road  projects  in  the  proportion  of  hours  of  work 
and  total  earnings  which  they  provided. 


Hoiks     Wokkkd     AND     EARNINGS    OF    PersOXtS    EMPLOYED     ON 

W.P.A.  Projects,  by  Types  op  Projects 
Fiscal  Month  Ending  Decemb   r  is,  1935 


Type  of  project 


Grand  total 

Highways,  roads,  and  streets-. 

Public  buildings 

Bousing  - 

I'arks  and  playgrounds 

Flood  control  and  other  con- 
servation ..   

Water  supply  and  sewer  sys- 
tems  

Electric  utilities 

Airports  and  oilier  trunsporta- 
tion  .  

Educational,  professional,  and 
clerical 

Sewing,    canning,  and    other 

goods  projects  

Sanitation  and  health 

Miscellaneous 


Hours  worked 


Number 


201,799,051 


Percent 
of  total 


100.0 


S3,  117,682 

14, 077, 140 

384,274 

28,548,726 

11,432,308 

15, 967, 935 

3,  502,  457 
9,  594, 915 

1*.  663,  172 

- 
7,877,191 


41.2 

7.0 

.2 

14.  1 

5.7 

7.9 

.1 

1.7 

4.8 

9.2 
4.2 
3.9 


Earnings 


Amount 


$91,  552, 345 


34, 963,  017 

8,  155,969 

269,  340 

14,991,536 

5. 099,  249 

7, 545, 088 
127, 622 

1,  725, 590 

6,  019, 488 

6,  347, 801 
3,052,044 

3,  255,  601 


I     Ol 

of  total 


100.  u 


38.  2 

8.9 

.3 

16.4 

5.6 

8.2 
.1 

1.9 

6.6 

6.9 
3.3 
3.6 


Averagi 

hourly 
rate 


.454 


.421 
.579 
.701 
.525 

.446 

.473 
.530 

.493 

.627 

.  340 
.364 
.413 


ART,  MUSIC,   THEATRE,   AND    WRITERS     PROGRAM 

Employable  persons  on  the  emergency  relief  rolls  for 
whom  appropriate  jobs  must  be  provided  under  the 
Works  Program  include  representatives  of  every  group 
in  the  general  population — artists,  actors,  musicians, 
and  writers,  as  wrell  as  factory  hands,  farm  laborers, 
and  others  more  frequently  alluded  to.  To  handle 
the  complexity  of  problems  involved  in  providing  em- 
ployment for  the  former  group,  a  Nation-wide  cultural 
program  employing  artists,  musicians,  theatre  workers, 
and  writers  has  been  made  an  essential  part  of  the 
Works  Program. 

As  early  as  August  27,  1935,  the  President  allocated 
a  total  of  $25,315,217  for  this  work,  designated  as 
W.  P.  A.  Sponsored  Federal  Project  No.  1.  Given 
approval  by  the  Comptroller  General  on  September  10, 
1935,  the  allocation  included  $11,284,036  for  the 
theatre  project,  $1,152,663  for  the  art  project,  $3,236,- 
704  for  the  waters'  project,  and  $9,641,814  for  music 
projects.  A  second  allocation  provided  an  additional 
$2,000,000  for  art  work  on  non-Federal  public  buildings 
and  institutions.  The  products  of  the  work  financed 
by  the  latter  grant  belong  to  the  sponsoring  States  and 
localities,  whereas  the  products  of  the  work  financed  by 
funds  allocated  earner  are  the  property  of  the  Federal 
Government . 

Subsequent  rescissions  reduced  the  total  amount 
actually  available  for  the  cultural  programs  to  $21,- 
811,017.  This  is  distributed  as  follows:  art,  $2,952,- 
663;  music,  $7,641,814;  theatre,  $6,784,036;  and 
writers',  $4,432,504.  All  the  money,  with  the  excep- 
tion of  the  $2,000,000  in  the  art  funds  made  available 
directly  to  the  States  by  Presidential  letter,  is  subject 
to  allotment  and  rescission  by  the  Division  of  Profes- 
sional and  Service  Projects  of  the  Works  Progress  Ad- 
ministration in  Washington,  D.  C,  which  has  final 
authority  for  the  whole  program.  Authority  to  ap- 
prove project  units  has  been  delegated  to  properly 
qualified  field  officers  and  operations  are  already  under 
way  in  all  parts  of  the  country. 
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The  selection  of  project  units  to  be  carried  on  in  the 
localities  has  been  guided  by  two  considerations:  the 
abiiit;  -  of  the  available  personnel  and  the  needs  and 
des  of   the  community  in  question.     Analysis  of 

workers'  qualifications  is  made  by  a  technically  quali- 
fied individual  or  committee  which  determines  the 
proper  classification  of  each  person  to  be  placed  on  a 
project  unit.  Not  only  must  the  qualifications  of 
prospective  workers  be  passed  upon,  but  the  individual 
or  committee  m  determine  the  exact  nature  of 

theproji  i  '  unit  on  which  each  person  who  demonstrates 
his  ability    is  to  he  employed.     This  i  d  in 

using  some  professionals  as  L  '  and 

leisure-time  proj 

Under  the  ail  project,  the  work  varies  from  mural 
painting,  sculpture,  and  the  establishment  <>f  a  mua 
of  textile  design,  to  ait  teaching,  poster  making,  and 
working  in  various  crafts.  Under  the  music  project, 
activities  from  opera,  symphony,  vocal,  and  u 
mental  ensembles  to  dance  orchestras,  bands,  and 
music  library  work  have  been  included.  The  theatre 
projeel  includes  work  with  drama  companies,  mario- 
nette and  children's  theatres,  .  variety,  and 

ts,  as  well  :.  h  in  many  phas< 

theatre  activity.     The  writers'  projeel  ha-  been  < 
lined  chiefly  i<»  the  specific  task  of  gathering  and  editing 
materia]  for  a  comprehensive  American  Guide,  to  I" 
published  in  h\ e  volumes  i  major  n 

df  the  country.     However,  some  writers  have  bei 
work  on  current  narrative  reports  relating  to  Works 
ram   activities,   and    plana   have    been    made   to 
initiate  a   Nation-wide  survey  oi   5         i  ad  local  his- 
torical records  which  contemplates  compiling  list 

rds  and   manuscripts  in   ihe   possession   of  Mate. 
county,  and  local  governmental  units. 

Through  Decemb*  i  i    total  ol  $18,202,440 

has  been  distributed  to  th<  -  for  the  four  programs 

and  this  is  expected  to  carry  most  of  the  operating 
projects  until  May  15,  1936.     Of  the  toti  2,100 

has  been  allotted  for  art  projects;  $6,604,700  for  music 
projects;  $6,320,490  for  theatre;  and  $2,585,150  for 
writer-"  projects.     Ait  fund-  and  writers'  funds  have 

been    forwarded     to    e\er\     State,    music    fund-    to 

State-,  and  theatre  fund-  t<>  L'7  Mate-.      (  Complete  data 

on    employment   under    these    programs    (which    are 
included  in  the  total  W.  P.  A.  employment  reported 
are  not  yet    available.     It    i<   estimated    that    as   of 
January  1,   193G,  art  projects  were  employing  about 

3,300  persons;  music  projects,  12,000;  theatre  projects, 
7,000;  and  writers'  project-,  4,300  persons.  This 
yields  a  total  of  26,500  persons  at  work. 

NATIONAL    YOUTH     ADMINISTRATION 

The  National  Youth  Administration,  also  a  part  of  the 
Works  Progress  Administration,  was  created  by  Exec- 
utive order  on  June  26,  1935,  with  a  National  Advisory 


Oommittee  and  an  Executive  Committee  to  assist  in  car- 
rying out  its  program.  In  accordance  with  the  Presi- 
dent's determination  to  aid  the  unemployed  youth  of 
the  Nation,  the  N.  Y.  A.  was  charged  with  responsibil- 
ity for  initiating  and  administering  approved  projects 
to  provide  employment  for  persons  between  the  ages  of 
1 6  and  25  years  who  are  not  in  regular,  full-time  attend- 
ance at  school  or  regularly  engaged  in  remunerative 
employment.     It  was  estimated  that  about  2,875,000 
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ona  in  thi-  age  "/roup  were  on  relief  or  members  of 
relief  families  in  May  1935.  Another  Executive  order 
2  months  Liter  placed  the  student-aid  program,  previ- 
ously operated  l>>  the  Federal  Emergency  Relief  Ad- 
ministration,  under  the  supervision  of  the  National 
Youth  Administration,  bringing  educational  aid  as  well 
aa  youth  work  relief,  job  guidance  and  placement, 
apprentice  training  and  youth  community  activities 
within  the  program. 

Tie-  \.  V.  A.  program  is  under  the  direct  supervision 
of  the  Executive  Director  appointed  by  the  President. 
State  Youth  Directors  immediately  responsible  to  the 
Executive  Director  conduct  the  work  in  the  various 
States.  In  addition,  State  Advisory  Committees  have 
been  appointed  to  assist  in  organizing  and  operating 
the  program.  Negroes  are  represented  on  the  Advisory 
Committees  of  a  number  of  States  while  Texas  has  a 
separate  committee  composed  entirely  of  Negroes  to 
facilitate  the  solving  of  prohlems  of  Negro  youth. 
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On  August  15,  (lie  ['resident  made  the  lirst  allocatioE 
to  the  National  Youth  Administration,  totaling  -s-7,- 
!68  li  was  distributed  as  follow-:  $11,463,768 
for  high-school  aid,  $14,512,500  for  college  aid,  and 
$1,080,000  for  graduate  aid.  The  next  allotment, 
made  on  November  6,  provided  $10,000,000  for  work 
projects  to  give  jobs  to  youths  between  the  ages  of  L6 
ami  25  from  relief  families,  certified  as  eligible  for  oii- 
ployment.  Expenditures  were  authorized  as  follows: 
community  development  and  recreational  Leadership 
$6,090,000;  rural  youth  development,  $2,084,000;  pub- 
lic service  training,  $1,324,000;  and  research,  $502,000. 
On  December  8  an  additional  allocation  of  $10,000,000 
was  made  for  these  four  types  of  projects.  Another 
allocation,  made  on  December  11,  and  providing 
$100,000  lot-  ;i  survey  and  analysis  of  the  condition-  of 
American  youth,  brings  the  total  amount  made  avail- 
able to  N.  Y.  A.  up  to  $47,156,268. 

Funds  allocated  to  the  N.  Y.  A.  will  be  used  to  con- 
duct youth  work  projects  in  the  48  State-  and  the 
District  of  Columbia.  To  date  only  the  lirst  $10,000,- 
ooo  of  the  $20,000,000  received  has  been  allotted 
to  the  States.  The  remaining  $10,000,000  will  be 
distributed  on  about  the  same  basis  to  continue  the 
program. 

Another  phase  of  X.  Y.  A.  work  relief  involves 
placing  youths  on  part-time  jobs  on  W.  P.  A.  projects 
and  work  projects  being  conducted  by  other  Federal 
agencies.  This  work  will  provide  some  additional 
income  to  a  limited  number  of  relief  families.  There- 
fore, in  choosing  young  persons  for  these  jobs,  prefer- 
ence is  given  to  members  of  relief  families  with  several 
dependents  Wages  to  be  paid  the  youth  are  set  at 
approximately  one-third  the  regular  monthly  earnings 
schedule  for  about  a  third  of  the  total  working  hours 
authorized  for  other  workers.  It  is  also  provided  that 
such  employment  of  a  young  member  of  a  family 
group  shall  not  be  prevented  by  the  employment  of 
another  member  of  the  family  on  the  regular  basis. 

The  student-aid  program  of  the  X.  Y.  A.  is  designed 
to  assist  young  persons,  who,  without  this  aid,  could 
not  continue  in  school.  It  offers  to  high-school,  col- 
lege, and  graduate  students  the  opportunity  to  earn 
a  small  sum  monthly.  The  secondary-school  aid 
program  is  expected  to  provide  about  200,000  students 
with  not  more  than  $6  per  month.  Monthly  allotments 
approximating  $1,200,000  have  been  made  to  the  States 
for  this  purpose.  It  is  estimated  that  approximately 
105,000  college  students  will  be  given  a  chance  to  earn 
an  average  of  $15  and  not  more  than  $20  a  month  under 
the  college-aid  program.  Monthly  allotments  for 
college  students  approximate  $1,570,000.  In  addition 
approximately  4,700  graduate  students,  2,900  of  whom 
are  candidates  for  masters'  degrees  and  1,800  candidates 
for  doctors'  degrees,  are  expected  to  be  aided  under 
the  graduate-aid  program.     They  receive  an  average 


of  from  $25  to  $30  a  month,  but  not  more  than  $40  a 
month. 

Other  important  phases  of  National  Youth  Admin- 
istration activities  arc  the  provision  of  job  guidance 
and  placement,  apprentice  training  and  community 
activities  for  young  persons.  Job  placement  is  being 
conducted  through  existing  State  Employment  Services 

and  the  National  Reemployment  Service,  except  in  a 
few  communities  where  it  is  bandied  by  the  schools. 
N.  V.  A.  State  officials  refer  young  persons  to  these 

agencies.  Jn  nine  major  communities,  junior  employ- 
ment counselors  have  been  placed  on  the  staff  of  the 
employment  ofliees  to  facilitate  the  placement  of 
young  persons. 

A  Federal  Committee  on  Apprentice  Training  had 
been  established  in  1934  under  the  N.  R.  A.  In  the 
interests  of  economy  and  efficiency  the  X".  Y.  A. 
delegated  to  this  committee  and  its  affiliated  State 
committees  the  task  of  conducting  the  apprentice 
training  feature  of  the  N.  Y.  A.  program.  The 
Federal  and  State  committees  are  directing  their  efforts 
toward  bringing  together  youths  who  wish  to  learn 
trades  and  employer-  who  will  provide  the  opportuni- 
ties for  learning.  An  apprentice  must  be  at  least  16 
years  of  age  and  must  enter  into  a  written  agreement 
with  an  employer  or  an  association  of  employers  for  an 
approved  program  of  training.  It  is  expected  that 
under  these  apprentice  agreements  an  increased  num- 
ber of  young  persons  can  equip  themselves  for  trades 
and  useful  occupations. 

Another  function  of  the  X'.  Y.  A.  is  to  encourage  the 
extension  of  educational  and  recreational  facilities  and 
to  formulate  independent  projects  creating  new  facilities 
for  young  persons  in  undeveloped  areas.  Up  to  the 
present  time  the  N.  Y.  A.  has  been  contacting  com- 
munity organizations  in  order  to  promote  the  planning 
and  initiation  of  local  projects.  Through  the  coopera- 
tion of  these  agencies  contributions  of  equipment,  space, 
and  leadership  have  been  obtained.  At  the  same  time 
the  X'.  Y.  A.  has  been  encouraging  local,  county,  and 
State  committees  to  plan  constructive  and  coordinated 
programs  for  youth. 

The  N.  Y.  A.  program  is  now  well  under  way, 
although  specific  data  on  the  work-projects  phase  are 
at  present  incomplete.  Some  289,000  students  are 
now  participating  in  the  student-aid  program,  of  whom 
165,000  are  secondary-school  students,  119,000  college 
students,  and  4,700  graduate  students.  The  college- 
aid  quota  has  been  exceeded  due  to  the  fact  that  college 
heads  have  taken  advantage  of  their  right  to  spread 
their  allotment  out  by  giving  students  less  than  $15  a 
month.  Work  projects  involving  the  employment  of 
more  than  100,000  young  persons  have  been  approved 
by  the  State  Directors,  and  youths  are  being  assigned 
to  projects  of  the  W.  P.  A.  and  other  agencies,  but 
complete  data  on  their  numbers  are  not  yet  available. 
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THE    COORDINATING    COMMITTEE 

In  the  section  concerned  with  technical  and  proce- 
dural aspects  of  the  Works  Program  and  at  other  points 
in  t  his  report  mention  has  been  made  of  the  Coordinat- 
ing Committee.  This  Committee,  termed  in  full 
the  Coordinating  Committee  of  the  Central  Statistical 
Board  and  the  Works  Progress  Administration,  was 
set  up  in  June  1935  to  insure  that,  in  regard  to  statis- 
tical, survey,  and  research  project-  financed  from  fund- 
made  available  by  the  Emergency  Relief  Appropriation 
A't  of  L935,  the  duties  of  these  two  agencies  were 
properly  discharged.  The  duties  of  the  Central 
Statistical  Board  and  the  W.  P.  A.  in  this  respect 
bad  been  defined,  respectively,  as  "promoting  the 
improvement,  development,  and  coordination  of  the 
statistical  service  of  the  Federal  Government"  and 
"providing  for  the  coordination  of  so  eh  data-compiling 
projects  as  form  part  of  the  work  relief  program." 

To  carry  oul  the  functions  of  the  Coordinating  ( Com- 
mittee, State  Coordinators  of  Statistical  Projects  were 
appointed  in  each  State.     All  statistical,  .  and 

research  projects,  in  addition  to  receiving  the  same 
type  of  examination  and  approval  as  other  projects  in 
the  State  W.  P.  \  Office,  are  submitted  to  the  State 
Coordinator  for  technical  review  and  recommendation. 
Projects  to  be  included  in  the  State  Program  are  sub- 
sequently forwarded  by  the  Coordinator  directly  to 
the  Coordinating  Committee  in  Washington  with  his 
recommendations.  In  addition  to  W.  P.  A.  projects 
the  Coordinating  Commj  and  passes  upon 

statistical,  survey,  and  research  projects  proposed  1>\ 
other  Federal  agencies  for  operation  under  the  Works 
Program.     N.  Y.  A.  pi  I    this   t  \  pe   are   also 

subject  i"  re\  ieu  by  the  ( Jommil  tee. 

A  total  of  3,147  statistical,  survey,  and  research 
projects  have  been  submitted  to  the  Coordinating 
Committee  since  its  inception.     These  pi  ailed 

for  a  total  expenditure  amounting  to  more  than  $ 
000,000.  In  addition  to  these  statistical  project-,  the 
committee  has  examined  between  900  and  1,000  proj- 
ects which  it  ruled  uonstatistical.  Final  action  has 
been  taken  upon  more  than  2,500  projects.  These 
include  Federal  projects  sponsored  by  other  Federal 
agencies  directly  or  in  cooperation  with  the  W.  P.  A., 
as  well  as  projects  sponsored  locally. 

Of  the  34  Federal  projects  which  had  received  the 
Coordinating  Committee's  approval  by  the  end  of 
1935,  only  18,  calling  for  expenditures  of  > J  1,394,883, 
were  approved  by  the  President  and  put  into  operation. 
Six  of  these  were  approved  for  prosecution  directly  by 
the  sponsoring  agencies.  These  projects,  with  their 
operating  sponsors,  are  listed  below: 

The  Alphabetical  Index  of  1900  Census  Records,  Bur' 

tlic  Censi  • 
Census  of  Business  Enterprise,  1935,  Bureau  of  the  Census. 


Development  of  Occupational  Specifications,  United  States 
Employment  Service. 

Perpetual  Inventory  of  Unemployed,  United  States  Em- 
ployment Service. 

Statistical  Compilation  and  Analysis  of  Income  Tax  Re- 
turns, Treasury  Department. 

Health  Survey  of  Representative  Communities,  United 
States  Public  Health  Service. 

In  addition  the  President  approved  12  projects 
for  operation  under  the  W.  P.  A.,  with  various  Federal 
agencies  as  co-sponsors. 

Summary    of    Coordinating    Committee    Action    on    Local 

Projv.i  ts,  BY  States 


Applicat 

eived 

Applications  approved 

Number 

Amount 

Number 

Amount 

3.048 

$198, 677. 997 

643 

$29.  080,  027 

95 

S 

7 
3 

172 

18 

II 

17 

200 

M 

17 
IS 

- 

6 

17 

1, 807. 854 

1.  108 

10,  ,  - 

• 
i .  61 
1 .  SI 

|  --■ 
1,01  1 
1,681 

712.712 
1,7:'.  1.1)72 

1,271 

20,  i. 
1.  11  - 

- 

20,  112 
2,21 
3,000,074 

11 

1 
6 

41 

21 

1 
1 

9 
0 

2 

- 

9 
B 

20 
10 

4 

283   .'.ill 

101  406 

lot  460 

872,  504 
182,618 

188  1  s:< 

'  1 

23,001 
212,763 

841  s:u 

92,  027 
2,  (48,666 

mi,  ISO 
till   007 

. 

168,873 
B2,  670 

7 
10 
20 

37 

1 

10 

.'. 
4 

71  067 

' 

217  216 

3,  686,  663 

1  668 

1 1 1  B21 

3 

27 

8 

- 

41 
7 
12 

V, 

B 

2 
6 

2 
3 

17 
2 
20 

11 
3 

16 
0 

82,  020 
1,  133,  4  60 

28  672 

1 

1 
• 

166,461 

6,  7i  8,  630 

85,  103 

121,868 

1,073,  607 

161,886 
104,868 

1,676,512 
1 10,  206 

4.  *J  1 1 

107.  772 
145,077 

3,313.407 
314,999 

h.  400 

556,  080 
663,  780 

652,  KM 

417,666 

99,985 

Of  approximately  3,000  local  projects  which 
have  heen  received,  643  calling  for  expenditures  of 
189,027  have  heen  approved,  and  1,890  calling 
for  expenditures  of  $1 19,000,000  have  been  disapproved. 
There  are  now  pending  before  the  Coordinating  Com- 
mittee .">1">  projects,  calling  for  expenditures  of 
$20,588,526.  In  the  tabulation  above  are  shown  the 
distributions,  by  States,  of  the  total  number  of  local 
projects  received  and  approved  by  the  Coordinating 
Committee,  and  the  amounts  involved  for  projects  in 
each  of  these  categories.  Project  proposals  were 
received  from  all  States  and  to  date  projects  have  been 
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approved  for  all  States  except  Maine  and  Nevada.  In 
respect  to  type  these  projects  exhibit  considerable 
variety,  as  is  Indicated  in  the  following  tabulation. 

BuMMARl     "i      C tDINATING     COMMITTEE      ACTION     ON      LOCAL 

Pi;. i. ii  CT8j     B1     TYP] 


i  nited  Stati 

II  ure 

Banking,  credil .    ecu 

Business  and  Lndu  >ti  ial 
Consumption  and  pi  ice 

Educal  ion  and  schools       

Employment,  unemployment,  occupa 

tlons  

ament 

Health     ..  

Historical  and  research 

Mapping 

.1  resources 

DP  Studies     _ 

Population  and  \  il  d  stal  istics    

Seal  property,  land  utilizatioi 
Btruction 

Rei  iralion. 

Social  problems  and  welfare     

Traffic  and  motor  accident  sun  ej  - 
\\  ages  and  income  - 


Ipplical 

bj  i  ommitti  e 


bei 


3,048 


lis 

12 
67 

106 

56 

67 
146 

175 

19 

309 

259 

5 


Amount 


$198,677,997 


4,079,  159 

in:;,  7'.' I 

9,471,  257 

6, 315,  673 

22,  508,612 
55,801,046 

6, 699,  172 
4, 456,  271 

• 
2,244,355 

8, 395,  339 

23, 334,  358 

12, 040,  936 

15, 121, 146 

49,643 


Lpplii  ■  ■,  on        ip 
ed    bj    Corn- 


Num- 
ber 


i.i  ; 


58 
1 
28 
27 
58 

17 

113 

42 

I 

13 

22 
32 
23 

86 


Amount 


*■_«».  ns9, 027 


1,278,  209 

54, 653 
1,094,908 

586,024 

i,  i  me,  c,ii2 

420, 447 
9,  265, 187 

978,  153 

853, 065 
1,021,733 

857,  27'.) 
1, 956, 975 

438, 413 

4,771,018 


i.  is\2r,i 

2, 918,  527 

9,513 


The  Coordinating  Committee  believes  that  an  analy- 
sis of  the  reasons   for   disapproval    of   projects  is  of 


major  importance,  particularly  in  planning  for  future 
projects  to  be  conducted  under  mass  production 
methods.  Accordingly,  a  brief  analysis  of  the  reasons 
for  disapproval  has  been  made.  One-third  of  the 
projects  have  been  disapproved  because  the  sponsor 
Failed  to  supply  information  required  to  make  an 
adequate  evaluation.  In  each  of  the  cases  included 
under  this  category  disapproval  was  given  only  after 
repeated  efforts  to  secure  required  information.  More 
than  36  percent  of  the  disapproved  projects  were 
rejected  for  the  reason  that  they  were  canvass-type 
projects  calling  for  visits  to  private  individuals, 
business  concerns,  or  both.  Nearly  11  percent  of  the 
disapprovals  were  made  because  of  major  duplications 
of  subject  matter.  About  3  percent  were  blanket  type 
projects;  approximately  5  percent  were  judged  to  be 
technically  inadequate,  statistically  unsound  or  likely 
to  arouse  resentment.  Another  5  percent  were 
canceled  by  the  sponsors  usually  as  a  result  of  the 
Committee's  criticism  of  the  subject  matter.  Nearly 
4  percent  of  the  disapprovals  were  made  because  the 
results  would  be  of  questionable  value  rather  than 
because  the  techniques  to  be  employed  were  unsatis- 
factory. The  remaining  disapprovals  were  made  be- 
cause sponsors  were  unsatisfactory,  or  because  per- 
sonnel was  not  available. 
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CHAPTER  V.  PUBLIC  WORKS  ADMINISTRATION 


The  Federal  Emergency  Administration  of  Public 
Works,  established  under  title  II  of  the  National  In- 
dustrial  Recovery  Act,  and  continued  by  the  Emer- 
gency Relief  Appropriation  Act  of  1935,  hns  been 
authorized  to  make  Loans  and  grants  for  non-Federal 

Construction  projects  of  States,  counties,  cities,  Ter- 
ritories, and  possessions,  and  to  conduct  Federal 
demonstrations  of  slum  clearance  and  low-rent  housing. 
Projects  in  the  non-Federal  classification  are  financed 
h\  P.  W.  A.  grants  from  E.  K.  A.  funds  for  a  portion  of 
the  project  cost  with  the  remaining  funds  provided 
either  by  I*.  W.  A.  Loans,  Largely  from  funds  made 
available  prior  to  the  E.  K.  A.  Act,  or  directly  by  the 
local  bodies  sponsoring  the  projects.  Housing  proj- 
ects are  under  direct  Federal  supervision  and  are  to 
he  prosecuted  entirely  by  direct  expenditure  of  Fed- 
eral funds. 

NON-FEDERAL    DIVISION 

The  non-Federal  program  under  the  Emergency 
Relief  Appropriation  Act  as  of  December  26,  1935, 
consisted  of  4,149  projects,  the  estimated  total  cost 
of  which  is  $743,656,896.  For  this  program  $343,681,- 
74S  lias  been  allocated  from  funds  made  available  by 
the  Emergency  Relief  Appropriation  Act  of  1935 
(the  amount  warranted  by  the  Comptroller  General 
through  Dee.  31  is  $343,669,712).  This  sum  is  being 
used  primarily  for  grants  on  a  basis  of  45  percent  of 
the  total  estimated  cost  of  a  project.  The  remaining 
55  percent  of  the  funds  required  is  to  be  provided 
either  directly  by  the  local  bodies  sponsoring  the  proj- 
ect or  by  P.  W.  A.  loans  from  monies  derived  from  the 
sale    of   securities    under   prior    appropriations.      The 


sources  of  Federal  funds  used  for  P.  W.  A.  projects 
under  the  Works    Program  are  presented   below. 


Source  of  Funds 

Grants 

Loans 

Total 

Emergency  Relief  Appropriation  A.e1 
p   \\     \  revolving  fund 

$333,181,748 

i  $10,  500,  000 
144, 147, 148 

'SI,  748 
17,  148 

Total  Federal  funds 

$333, 181,  748 

S1.M.M7.  1  IS 

$487, 828, 896 

i  Loan  made  from  E.  R.  A.  fund-,  accompanied  by  grant  of  $4,500,000,  for  one 
project. 

The  projects  making  up  this  program,  as  indicated 
by  the  locations  shown  on  the  accompanying  map,  are 
widely  distributed  throughout  the  nation.  These 
projects  involve  the  following  types  of  construction: 
waterworks;  sewage  and  sewage  disposal  systems; 
schools;  hospitals;  courthouses  and  jails;  streets,  high- 
ways, bridges,  and  tunnels;  power  plants  and  distribu- 
tion systems;  recreation  facilities;  and  other  similar 
public  works.  They  provide  a  broad  range  of  construc- 
tion activity  creating  useful  employment  for  skilled, 
unskilled,  and  other  workers  on  the  sites  of  the  projects, 
in  mines,  plants,  and  factories,  and  along  transporta- 
tion lines.  At  the  same  time  these  projects  represent 
capital  investments  which  will  add  definitely  to  com- 
munity wealth  and  contribute  in  a  substantial  way  to 
the  advancement  of  the  health,  education,  recreation, 
safety,  and  convenience  of  the  citizens  in  every  part  of 
the  Nation. 

The  individual  projects  for  the  E.  R.  A.  program 
have  been  selected  from  applications  received,  as  pro- 
vided by  the  act,  from  States,  Territories,  possessions, 
including  subdivisions  and  agencies  thereof,  munici- 
palities, and  the  District  of  Columbia,  and  from  appli- 
cations for  self-liquidating  projects  of   public  bodies. 
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They  have  been  examined  to  determine  their  eligibility 
from  legal,  financial,  and  engineering  standpoints  in 
accord  with  the  established  policy  of  the  Public  Works 
Administration.  Thorough  review  has  assisted  the 
local  bodies  to  develop  projects  economically  sound 
and  socially  desirable — suited  to  the  needs  and  within 
the  financial  limits  of  the  local  community.  The 
program  includes  many  self-liquidating  projects  winch, 
over  a  period  of  years,  will  permit  the  local  community 
to  repay  any  loan  which  it  may  have  secured  from 
P.  W.  A.  In  this  category  arc  a  number  of  projects 
which  would  have  been  beyond  the  ability  of  the  com- 
munity to  finance  had  it  nol  been  for  the  Federal  grant 
of  a  portion  of  the  cost.  The  construction  of  these  and 
other  projects  is  going  forward  at  the  present  time  only 
because  of  the  cooperation  of  t  1m-  Federal  Government 
through  it<  grants  of  funds  and  its  acceptance  of  the 
securities  of  the  local  bodies  for  Loans. 

Actual  construction  on  the  project-  i-  under  the 
jurisdiction  of  the  local  bodies,  which  have  selected  the 
projects  of  greatest  nerd  to  their  communities  and  in 
which  they  are  desirous  of  having  the  cooperation  of  the 
Federal  Government.  Uniformity  in  the  conduct  of 
the  various  activities  and  coordination  of  the  work  is 
obtained  through  rules  and  regulations  founded  upon 
the  Emergency  Relief  Ad  and  the  rule- and  regulations 
established  for  the  entire  Works  Program  bj  the  Works 
Progress  Administration.  The  Don-Federal  projects 
are  constructed  almost  exclusively  on  8  contract  basis 
Prevailing  \\  ages  are  paid  throughout.  Hours  of  work 
are  limited  to  8  hours  per  daj  and  130  hours  per  month. 
Every  effort  is  made  to  exhaust  relief  sources  in  the 
selection  of  employees  for  these  project-,  although 
contractors  are  given  the  right  to  request  union  workers 
if  they  so  de-ire. 

As  of  1  December  15,  1935,  under  the  E.  R.  A.  program, 
398  non-Federal  projects  i  nn:  $49,801, (inn  were 

delayed  from  causes  beyond  the  control  of  I'.  W  ,  A.  or 
the  applicant-.  These  included  a  Dumber  of  power 
projects  held  up  by  obstructive  litigation,  the  settle- 
ment of  which  i-  beyond  the  control  of  P.  W.  A.  or  the 
local  body.  In  these  cases,  an  extension  of  time  for  the 
beginning  of  construction  has  keen  granted. 

Deduction  of  the  $49,801,000,  covering  delayed 
projects,  from  the  total  sum  available  left,  for  possible 
award  of  contracts  prior  to  December  15,  1935,  a  net 
total  of  $293,881,000  in  E.  R.  A.  funds.  Contracts 
involving  $260,616,000,  or  88.4  percent  of  this  sum, 
had  been  awarded  or  were  ready  to  award  on  that  date. 

By  December  26,  1935,  a  total  of  $325,323,220  had 
been  allotted  from  E.  R.  A.  funds  as  grants  for  4,149 
non-Federal  projects  with  a  total  cost  of  $743,656,896. 
An  additional  $154,647,148  allotted  almost  exclusively 
from  other  P.  W.  A.  funds  in  the  form  of  loans  and 
$263,686,528  furnished  by  the  local  bodies  sponsoring 
the  projects  from  sources  other  than  the  Federal 
Government  made  up  the  remainder  of  the  total  cost 
of  these  projects. 


Public  Works  Administration,  Non-Federal  Division, 
Allotments  Under  the  Emergency  Relief  Appropriation 
Act  of  1935,  by  Types  of  Projects,  December  26,  1935  l 


Type  of  project 
(1) 


Grand  total,  all  types 


ind  highways 

Roads  and  hiehwa\  - 

Streets  

Sidewalks  and  curbs 

ings   elimina- 
tion  

ice  structures 

Lights,  signals,  and  mark- 



M  iM-ellaneous 


Utilities 



Co-  i  rs. 



■  ins 



Filtration  plants 

i.'  sen "ir^  

.  •  . 



rats 

i   eluding 

Electric    distribution 

ColM 


Buildinj 

Colleges   and   IU 

tutions 

Mm 

Mi. 

i     town 

Bo  i 
tutionf 

Flood  i 

\\':ilc  • 


navigation  a. d 

Iging  and  fillr 
( Ihannel  rectifies! ■ 

— -- 

■US 


iructures 

Bridges  and  viadu- 
What 

Monuments   and   memo- 
mi  shrines 

Uaneous 

in,  physical  improve- 
ments.  


Recreational 

Beaches   and   swimming 

pools  -        - 

Park  developments 


Miscellaneous. 


Num- 
ber of 
proj- 
ects 

(2) 


l.  149 


$325,323,220 


135 

2 

3 
2 


196 
132 

- 
1 

41 

667 

61 

25 

it* 

12 

9 

13 

53 
3 
6 


16 
133 


19 

22 
16 

17 
60 


■ 


Grant 
value  2 


(3 


$154,647,148 


17.  313.  721 


9,  582.  474 

7,  037,  634 

57,272 

273. 036 
88,364 

271. '.Ml 


99,946,80; 


54,339,902 

.      .    ; 

915,875 

7.  3( »i.  L43 

2,002,935 

31,501,517 

2,592,846 

i.  i28,  lie 

8,274,809 

• 
240,081 


2, 
12, 


,093,  170 
,068,076 


7.  143.302 


21,272 


■ 


8,  105,  111 

■ 


- 


"     71 


14,  860,  486 


Loan 
value  3 


(4 


2.  462.  00(1 


1.  339,  000 
830,000 


108,000 

is.",,  i Mi: I 


55,522,  177 


30.  310,  03 
17,571,932 

157,000 

s.  S2S.  .".I  H  l 

1,  162,  BOO 

16,  116,340 

708,  100 

7111.  (MMI 

5,761,300 

- 

101,000 


• 


7s.  151,221 


299,000 

102,500 

2,628,  790 

719,290 

172  000 
1,275,000 

0  947,261 
221,  LOO 


lt'i.  IMMI 
12,  17s.  IMMI 


294,000 


47.000 


31,000 
16,000 


4.  042,  500 


431,500 

3, 590, 000 


21.000 


69,  250 


597,  500 


Total  allot- 
ment 


(5) 


$479,970,368 


19,775,721 


10,921,474 

7,  867, 634 

57,  272 

273,  036 
196,364 

459, 941 


Estimated 
total  cost  * 


(6) 


"43,656,896 


38.  763,  650 


1 .-,.-,.    I'.s.  'IS  I 


84,649,939 

54,  106,948 

13,335,473 

1,072,875 

16,  131.1143 

3,  165,  73.-. 
47,617,857 
3, 300, 946 
1,829,116 
14,036,  109 
28, 451, 686 

2, 1 50,  608 

311. 0SI 
11,644,846 
2, 980,  954 

218,023 
1,891,666 


250,  n  (.  in 


189,936,606 
166,  165,  146 

2,392,  179 

3,063,030 


1!).  621.  302 


120,906 


21.272 
128,  154 


214.81* 


16,397.7.58 


8,536,611 

7,  373,  157 


413,965 

74.  025 


126,000 


15,  4.57,  086 


21.293,846 
15.928,439 

127.  272 

606,  740 
196,364 

610, 980 


227,877,341 


123,968,363 

84.  233.  058 
21.4111.957 
2.037.311 

16,236,027 

4,451,824 

70,763,231 

5,  763,  789 

2.477,613 
19,086,828 
43,  436, 006 

2,561,000 
533,571 

15, 828, 108 

3,  196,  669 

12,331,  ll'.» 
183,887 

•1.212,544 
5,  074,  823 


385,012,669 


283,968,  101 

2.-1(1,613.750 
26, 842, 620 

1,828,913 

27,  110,354 

5,201,038 

1,017,801 
51.  'Hit,  .-"I 

2,864,364 

2,(1(10,066 
149,900 

3,  501,  111 

2,016,033 

8, 394, 863 


1,  175,740 
535,  ooo 

20,  500,  000 
3, 567, 885 

825,  633 


47.  224 
280,  454 


441,591 


28,  192,  232 


18,  747,  303 
8.  407,  187 


873,  1 52 
164,500 


126,000 


33,  240,  717 


i  Source:  Public  Works  Administration,  Division  of  Economics  and  Statistics. 

«  1935  E.  R.  A.  funds  only.  ,„ntnAnm(,nmiouir  R  A 

i  Fund*  from  previous  appropriations,  except  one  loan  of  $10,o00,000  from  iy35  fc.  k.  a. 
funds.  «  Includes  funds  provided  locally. 
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Types  of  Non-Federal  Projects  Receiving  Chants  From  E.  R.  A.  Act  Funds 

Decehbeb  26,  1935 


'I  5  pe  "f  (  on  r  met  u>ii 


To!  ii  projects 


Streets  and  highway  - 
Sewer  systems 

\\  aler    >   tem  

Buildings  mi  her  than  schools ; 
Schools  anil  other  educational  building 
Flood  control,  water  power,  and  reclamal  ion 
,  \  inducts  i  snow  a>  s  and  tunnels  I 
other  i>|k's  


Projects 


Number 


4,149 


234 
370 

567 

452 

2,148 

34 

56 

288 


Percent 
of  total 


100 


Grants 


Amount 


$325,323,220 


17,313,721 
54,  339,  902 
31,501,517 

45,  579, 854 

126. 083, 036 

7.  143,302 

8,105,  111 

35,  256,  777 


Percent 
of  total 


100 


Loans 


Amount 


$154,  647,  148 


Percent 

of  total 


100 


2,  462.  0UU 
30, 310,  037 
16,116,340 
14,597,651 
63, 853,  570 
12,  478,  000 
431,. 500 
14,  398. 050 


2 

.'li 
111 
10 
41 


(•') 


i  Includes  loan  ol  (10,500, made  from  E.  R.  A.  funds. 

i  .hi  . 

Of  tin1  4,149  Qon-FederaJ  projects  financed  in  part 
by  grants  from  E.  R.  A.  funds,  about  62  percent  involve 
the  construction  of  buildings,  and  fi\  e  out  of  every  six  of 
these  are  school  buildings.  More  than  half  the  total 
grants  as  well  as  of  the  total  amount  loaned  by  P.  W.  A. 
from  other  funds  are  for  projects  of  this  type.  As  in- 
dicated by  the  tabulation  above,  projects  involving  the 
construction  of  water  systems  and  sewer  systems  are 
also  of  major  importance  in  the  non-Federal  program, 
with  water  system  projects  more  numerous  and  sewer 
systems  involving  a  larger  proportion  of  the  total  cost 
of  the  program.  Street  and  highway  projects,  flood 
control  facilities,  and  bridges  and  viaducts  are  also  out- 
standing types  of  construction  being  undertaken  by 
the  Non-Federal  Division  with  funds  provided  under 
the  Emergency  Relief  Appropriation  Act.  Greater 
detail  regarding  types  of  projects  under  the  non- 
Federal  program  is  given  in  the  table  on  the  preceding 
page. 

Non-Federal  P.  W.  A.  employment,  which  had  in- 
creased gradually  to  about  4,900  persons  in  the  early 
part  of  December,  rose  at  a  rapid  rate  throughout  that 
month  until  on  December  28  a  total  of  14,000  persons 
were  at  work.  Of  these  more  than  1,300  persons  were 
working  in  Colorado  and  Iowa.  Virginia  was  next  in 
volume  of  employment  with  1,170  persons  working. 
Six  other  States  reported  employment  in  excess  of  500 
persons.  It  is  estimated  that  employment  on  non- 
Federal  projects  will  expand  rapidly  during  the  spring 
of  193G,  reaching  a  peak  of  about  290,000  persons  em- 
ployed directly  at  construction  sites  in  July. 

HOUSING    DIVISION 

The  Housing  Division  of  the  Public  Works  Ad- 
ministration was  created  in  June  1933,  pursuant  to 
title  II  of  the  National  Industrial  Recovery  Act.  Its 
purpose  is  to  provide  a  demonstration  of  slum  clearance 
and  low-rent  housing  to  benefit  persons  who  have  never 
before  been  able  to  find  decent  urban  housing  at  a 
price  within  their  means. 

At  the  beginning  of  its  operations,  the  Housing 
Division  concentrated  on  a  policy  of  loans  to  private 


limited  dividend  corporations.  For  a  number  of 
reasons  this  proved  impractical  in  operation,  and  in 
January  1934,  due  to  the  fact  that  there  were  no 
existing  established  public  housing  agencies,  the 
Division  was  compelled  to  adopt  for  the  time  being  a 
policy  of  constructing  such  projects  directly.  Ap- 
proximately $140,000,000  had  been  allotted  from  the 
National  Industrial  Recovery  Act  funds.  In  December 
1934,  $110,000,000  of  this  amount  was  impounded. 
The  Housing  Division  was  therefore  unable  to  enter 
into  contractual  obligations  on  a  large  scale  until  after 
the  passage  of  the  Emergency  Relief  Appropriation 
Act  of  1935;  and  the  final  allocations  from  this  source 
were  not  made  until  October  1935.  Furthermore,  a 
decision  by  the  Circuit  Court  of  Appeals  for  the  Sixth 
Circuit,  ruling  that  the  Federal  Government  could  not 
exercise  the  right  of  eminent  domain  for  housing 
purposes,  greatly  hindered  acquisition  of  necessary  land. 

Through  December  31,  1935,  Presidential  allocations, 
from  the  Emergency  Relief  Appropriation  Act,  for 
housing  projects  totaled  $101,373,050.  Warrants 
countersigned  by  the  Comptroller  General  at  the  end  of 
the  year  amounted  to  $102,739,050,  a  total  which 
included  pending  rescissions.  These  funds  are  allo- 
cated for  38  projects,  one  of  which  will  be  financed 
partly  from  money  made  available  under  the  N.  I.  R.  A. 
Act.  They  also  include  $465,050  allocated  for  the  pur- 
chase of  two  sites,  provision  for  construction  on  which 
has  not  been  made  from  E.  R.  A.  funds,  and  for  the 
liquidation  of  commitments  on  projects  which  became 
inactive  when  the  program  was  curtailed. 

The  38  housing  projects  to  be  operated  under  the 
Works  Program  are  located  in  29  cities  of  the  continen- 
tal United  States  and  in  the  two  Territories,  Puerto  Rico 
and  the  Virgin  Islands.  All  construction  will  be  under- 
taken under  a  fixed  price  contract  system  with  the 
exception  of  the  Virgin  Islands  project,  where  the  work 
will  be  done  on  a  force  account  basis.  It  is  estimated 
that  the  37  projects  to  be  constructed  entirely  with 
Emergency  Relief  Appropriation  funds  will  provide  a 
total  of  17,759  dwelling  units  to  house  approximately 
74,588  persons,  and  will  furnish  employment  at  the 
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sites  for  approximately  36,927  men.  There  have  been 
or  will  be  acquired  for  such  projects  a  total  of  39,500,- 
000  square  feet  of  land,  involving  2,111  parcels. 

Contracts  on  one  or  more  phases  of  construction  have 
been  awarded  on  all  but  one  of  the  contract  projects. 
The  contract  for  the  project  in  Detroit,  Michigan,  i< 
expected  to  be  awarded  shortly.  To  date,  there  have 
been  awarded  13  contracts  for  demolition  of  buildings 
existing  on  the  acquired  sites.  Demolition  for  the  Ten 
Eyck  Houses  in  New  York  City  is  being  performed  by 
the  Works  Progress  Administration.  Five  general  con- 
struction contracts  and  22  foundation  construction 
contracts  have  been  awarded,  a LrLrK mating  a  total 
of  $12,603,094  for  construction.  Commitments  total 
301,872  and  $11,135,209.93  has  been  expended. 
Work  had  started  on  IS  projects  by  the  end  of  1935  and 
it  is  stated  that  operations  on  9  other  projects  will  I 
shortly  thereafter.  A  distribution  of  allotments  for 
housing  projects  by  States  is  shown  in  the  accompany- 
ing table,  together  with  estimates  of  the  units  to  be 
constructed,  persons  to  be  housed,  and  numbers  to  be 
employed. 


Allotments  for  P.  W.  A.  Housing  Projects  From  E. 
Act  Funds,  by  States 
December  31,  1935 


R.  A. 


State 

Amount  of 
allotments 

Num- 
ber of 
proj- 
ects 

Estimated 
units  to  be 
constructed 

Estimated 
persons  to 
be  housed 

Estimated 
number  to 
be  em- 
ployed 

Total .. 

!$100,908.000 

38 

17,759            74,588 

36,927 

Alabama __. 

2,500.000 
• 

■'mi,  000 

2,000,000 

111.7,50,000 

100,000 

«i.  000 

4,500, i 

3,  SI 

■ 

2,00 
2,  10 

- 

1 
1 
1 
2 
3 
3 
2 
1 
1 
1 
2 
3 
4 
1 
2 
2 
4 
1 
1 
1 
1 

664  1            2,789 

647 

321               1,348 

484               2. 033 

1,749              7 .  :«6 

1,189 

Connecticut. 
District  of  Columbian- 
Florida 

270 
678 
950 

Illinois  - 

3,623 
1,442 
2,864 
1,517 

Kentucky- 
Massachusetts  . . 

619 
1,328 
779 
613 
395 
869 

2,  837 
397 
379 
421 

1,936 
196 
518 

146 

2,600 
1 
3,  272 
2,575 
1,659 
3,650 
11.995 
11.  075 

1,667 
1.592 
1,768 
8,131 
B23 
2.  176 

613 

Michigan 

' 

1,180 
674 

1,584 

7,408 

1 
Oklahoma 

4,988 
951 

South  Carolina 

707 

785 

3,987 

428 

1,001 

530 

171 

•i  to  the  tot                                       I  for  active  projects,  the  sum  of 

li  Ifortheliqu  on  projects  which  became 

i  was  curtatli  i  the  purchase  of  two  sites 

E.  R.  A.  fu                            used  for  cod  ruction. 

'  inds  tor  oni  which  $1,150,000  is  being 
I.    A   funds. 
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Three  major  activities  are  grouped  under  this  liilo: 
first,  niul  by  far  the  largest,  is  the  work  of  the  Civilian 
Conservation  Corps;  second,  Emergency  Conservation 
Work  performed  by  Indians  on  Indian  Reservations; 
third,  Emergency  ( Jonsen  ation  Work  in  the  Territories 
of  Alaska,  Hawaii,  Puerto  Rico,  and  the  Virgin  Islands. 
All  acii\  ities  are  under  the  supervision  of  the  Director 
of  Emergency  Conservation  Work,  appointed  by  the 
Presidenl . 

Emergency  Conservation  Work  was  created  by  act 
of  Congress,  approved  March  31,  1933,  and  was  put 
into  immediate  operation  through  the  provisions  of 
Executive  Order  6101,  April  5,  1933.  Original  funds 
were  provided  from  unallocated  balances  appropriated 
in  an  act  to  relieve  destitution,  approved  July  21,  1932. 
From  this  act  a  total  of  approximately  $92,875,200  w  as 
ultimately  made  available.  In  addition,  $9,000,000 
was  made  available  from  the  Rivers  and  Harbors  Act 
of  May  1."),  1933;  $323,362,315  from  Public  67,  Seventy- 
third  Congress  (June  16,  1933);  $289,450,000  under 
Public  412  (approved  June  19,  1934);  and  from  the 
loans  and  relief  for  st  ricken  agricultural  areas  provisions 
o(  the  latter  a.t,  $48,390,000.  A  total  of  $763,077,515 
was  thus  provided  prior  to  the  passage  of  the  Emergency 
Relief  Appropriation  Act  of  1935.  Of  the  amount 
made  available,  a  total  of  approximately  $746,173,500 
had  been  obligated  for  Emergency  Conservation  Work 
prior  to  April  1935.  After  March  31,  1935,  this 
work  was  financed  from  funds  made  available  under 
the  Emergency  Relief  Appropriation  Act  of  1935. 
This  act  (sec.  14)  continued  the  authority  given  the 
President  by  the  original  act  of  March  31,  1933. 

Allocations  made  between  April  8  and  October  7, 
1935,  for  Emergency  Conservation  Work  under  the 
Emergency  Relief  Appropriation  Act  totaled  $523,479,- 
450.  Of  this  amount,  $522,584,000  was  for  work  proj- 
ects and  expenses  incurred  in  carrying  these  projects 
forward  and  in  operating  the  C.  C.  C.  camps;  $190,450 
w  as  for  administrative  expenses,  and  allocations  total- 
Log  $705,000  (chargeable  to  subsec.  G,  sec.  1,  instead  of 
subsec.  F,  sec.  1,  E.  R.  A.,  1935)  were  made  for  land 
purchases. 

Emergency  Conservation  Work  is  directed  from  a 
central  office  in  Washington  which  coordinates  the 
work  of  the  other  agencies  involved  in  the  program. 
The  Director,  who  has  occupied  his  position  since  his 
appointment  at  the  beginning  of  the  work,  is  assisted 
by  an  Advisory  Council  composed  of  representatives 
of  the  Secretaries  of  War,  Agriculture,  Interior,  and 
Labor.  These  four  departments  cooperate  in  carrying 
on  the  major  functions  of  Emergency  Conservation  Work. 
To  the  War  Department  is  delegated  the  responsi- 
bility for  enrollment,  physical  examination,  equipping 
and  conditioning  of  enrollees,  transportation  of  enroll- 
ees,  camp  construction,  command,  administration,  sup- 
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ply,  sanitation,  medical  care,  fiscal  affairs,  welfare,  and 
education  at  the  camps,  and  discharge  of  enrollees. 
The  War  Department  also  supervises  a  relatively  <mall 
Dumber  of  work  projects  on  certain  military  reserva- 
tions and  certain  Hood  control  projects.  The  Office  of 
Education  (Department  of  the  Interior)  acts  in  an 
advisory  capacity  to  the  War  Department  in  connec- 
tion with  the  camp  educational  program. 

To  the  Departments  of  Agriculture  and  Interior  are 
delegated  the  responsibilities  of  selecting,  planning,  and 
executing  the  majority  of  the  work  projects.  The  major 
agencies  under  the  Department  of  Agriculture  engaged 
in  supervising  work  projects  are  (1)  the  Forest  Service, 
(2)  the  Soil  Conservation  Service,  (3)  the  Bureau  of 
Agricultural  Engineering,  (4)  the  Bureau  of  Biological 
Survey,  (5)  the  Bureau  of  Plant  Industry,  (6)  the  Bureau 
of  Animal  Industry.  The  major  agencies  under  the 
Department  of  the  Interior  engaged  in  supervising  work 
projects  are  (1)  the  National  Park  Service,  (a)  national 
parks  and  monuments,  national  military  parks,  (b)  State 
parks;  (2)  Division  of  Grazing;  (3)  the  Bureau  of  Re- 
clamation; (4)  General  Land  Office;  (5)  Bureau  of  Indian 
Affairs  (in  charge  of  administration  as  well  as  teclmical 
supervision  for  Indians  on  Indian  Reservations). 

From  April  1  to  September  30,  1935,  men  have  been 
at  work  in  every  State  in  the  United  States,  the  Dis- 
trict of  Columbia,  the  Territories  of  Alaska,  Hawaii, 
Puerto  Rico  and  the  Virgin  Islands,  engaged  in  more 
than  150  different  types  of  work  which  have  been  classi- 
fied under  10  major  headings  as  follows:  (1)  structural 
improvements,  (2)  transportation  improvements,  (3) 
erosion  control,  (4)  flood  control,  irrigation,  and  drain- 
age, (5)  forest  culture,  (6)  forest  protection,  (7)  land- 
scape and  recreation,  (8)  range,  (9)  wildlife,  (10)  other 
activities.  Among  the  major  specific  jobs  which  have 
been  completed  during  that  time  may  be  enumerated 
the  following: 

Types  of  work: 

Vehicle  bridges 2,  457 

Lookout  houses  and  towers 236 

Impounding  and  large  diversion  dams 301 

Fences  (rods) 1,  059,  684 

New  truck  trails  (miles) 7,  988 

Truck  trails  maintained  (miles) 43,  582 

Soil-erosion  check  dams 492,  188 

Forest  trees  planted 114,  635,  500 

Fighting  forest  fires  (man-days  of  work) 442,  275 

Fire  presuppression  (man-days  of  work) 463,  166 

Roadside  and  trailside    fire-hazard  reduction 

(miles) 10,  016 

Fire  breaks  (miles) 5,  332 

Tree  and  plant  disease  control  (acres) 885,996 

Tree  insect  pest  control  (acres) 710.  Hit 

Rodent  control  (acres) 5,  035,  615 

The  Department  of  Labor  is  charged  with  selecting 
prospective  enrollees  in  the  age  group,  17  to  28. 
Through  its  delegated  representatives  in  every  State. 
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it  receives  applications,  determines  qualifications  of 
appli''  ts,  the  need  of  their  prospective  allottees  (who 
recen  e  about  $25  of  the  $30  basic  monthly  cash  allow- 
ance earned  by  enrolled  men),  makes  final  selections 
and  instructs  selected  persons  to  appear  for  acceptance 
and  enrollment  by  the  War  Department.  The  dele- 
gated representatives  of  the  Department  of  Labor  in 
each  State,  tern  ed  State  Directors  of  Selection,  are  the 
active  heads  of  the  relief  administrations  in  the  several 
States.  State  quota-,  based  on  relief  loads  and  on 
the  population  of  the  several  State-,  are  used  by  the 
Department  of  Labor  in  initially  determining  the  num- 
ber of  selectees.  Prior  to  the  beginning  of  each  new 
enrollment  period,  the  War  Department  furnishes  the 
Labor  Department  with  an  estimate  of  the  number  of 
new  enrollees  required  to  brim:  each  State  up  to  its 
full-quota  strength.  Local  quotas  within  the  State  are 
allocated  by  the  several  State  Directors  of  Selection. 

In  order  to  be  enrolled  in  the  Civilian  ( Conservation 
Corps  (junior  group i,  ;i  man  must  be  between  the  ages 
of  17  and  28,  inclusive,  a  citizen  of  the  United  Si 
unmarried,  unemployed,  physically  fit,  and  a  member 
of  a  family  on  the  public  relief  rolls.  Enrollment  is 
voluntary.  The  enrollee  must  be  willing  to  allot  a 
substantia]  portion  of  his  $30  basic  monthly  cash  allow- 
ance to  his  dependents.  Enrollment  in  the  C.  (  t 
b\  one  member  of  a  family  (\>«-^  not  preclude  the  em- 
ployment of  another  member  of  the  same  family  on 
-nine  Works  Program  project.  Men  enrol]  for  a 
period  of  6  months.  This  enrollment  is  a  con t  ract  with 
the  Government  and  may  be  broken  with  honor 
onl\  in  extraordinary  circumstances  or  when  the 
enrollee  is  offered  permanent  employment  elsewhere, 

War  veterans,  without  regard  to  age  or  marital 
statu-,  are  al-<»  permitted  i"  enroll  in  the  <  <  I 
The  veterans1  contingent  is  -elected  b\  the  Veterans' 
Administration.  Bach  veteran  selected  having  de- 
pendent- i-  required  to  allot  to  them  not  less  than 
three-quarters  of  his  pa\ . 

The  third  major  group  of  enrollees  in  the  c.  c.  ( 
are  local  experienced  men,  not  more  than  16  <>f  whom 
are  attached  to  each  junior  company.  These  men  are 
selected  by  the  technical  agencies  at  the  camps  without 
regard  to  age  or  marital  condition — although  the  relief- 
roll  provision  is  in  effect.  Such  men  are  primarily 
selected  to  afford  additional  opportunities  for  local 
employment  and  to  permit  skilled  woodsmen  to  obtain 
employment  which  would  not  otherwise  be  available. 

After  enrollment,  but  before  being  assigned  duties  on 
work  projects,  enrollee-  are  given  physical  training  for 
a  period  of  approximately  2  weeks,  either  in  condition- 
ing camps  or  at  work  camps.  Conditioning  con-i-t- 
of  comparatively  light  duties,  possibly  calisthenics  and 
other  exercise  which  will  fit  the  enrollees  for  the  hard 
physical  work  at  the  camps. 

In  addition  to  the  enrolled  personnel,  a  large  number 
of  other  workers  are  essential  in  conducting  Emergency 
Conservation  Work.     These  include  the  nonenrolled 


personnel,  engaged  in  supervisory,  technical,  profes- 
sional, clerical,  and  scientific  capacities,  and  also  the 
officers  who  command  the  camps,  and  a  large  body  of 
skilled  and  unskilled  workmen  who  are  necessary  in  camp 
construction  and  in  certain  phases  of  the  work  projects. 

As  indicated  in  the  tabulation  below,  total  employ- 
ment in  Emergency  Conservation  Work  from  April 
through  December  1935  (the  period  during  which  it 
has  been  financed  under  the  E.  R.  A.  Act")  ihictuated 
from  389,000  to  593,000  persons.  On  April  30  a  total 
of  391,955  persons  were  engaged  in  this  work;  a  slight 
decline  in  May  brought  this  figure  down  to  388,873. 
Subsequently,  employment  rose  until  it  reached  its 
peak  on  August  31,  when  593,499  persons  were  :it 
work.  Since  that  date  the  trend  has  been  downward 
except  during  October,  when  an  enrollment  period 
produced  n  temporary  increase  in  the  total  employment. 

It  i-  estimated  that  on  December  28  about  519,000 
ons  were  engaged  in  the  work  carried  on  by  this 
cy.  The  total  was  composed  of  459,485  enrollees 
and  59,443  nonenrolled  persons  (exclusive  of  adminis- 
trative personnel  in  the  office  of  the  Director  of  Emer- 
gency Conservation  Work).  Enrollees,  of  whom  ap- 
proximately 1"  percent  arc  war  veterans,  consist  of 
approximately  447,000  in  barrack  camps  in  the  con- 
tinental United  States,  8,449  Indians  on  Indian  Reserva- 
tions, and  4,036  in  the  Territories  of  Alaska,  Hawaii, 
Puerto  b  ■  o,  and  the  \  irgin  I -land-.  Nbn  enrolled  per- 
sonnel includes  393  territorials,  1,050  in  Indian  Con- 
servation Work,  and  5  8,000  connected  with  theC.  C.  C. 

camp-    who    were    engaged    in    super\  isory,    technical, 

clerical,  professional,  or  similar-  capacil ies,  or  who  were 

engaged  in  the  construction  and  maintenance  of  camps 
and  in  other  work  requiring  special  kinds  of  labor 
qualifications. 

■i  \u     i  i  •   I  \n  I         ervation  Work,  by  Months  ' 


Apr.  80.. 

July  31. 

Aujr.  31... 



Oct.  31 

Nov.  30 

-     


Enrollees 


Ml.  891 

149,  560 
474,390 

470.  121 
417,000 


[ndi- 


9,  574 
9,  io- 
10,  115 

9,  101 
9,474 

8,  149 


T.-rri- 


3,440 

3,  562 
3,  B97 

4,022 

3,922 

4,036 
4,036 


ailed  pen  onnel 


,    ,    | 


41,612 
48,  1".' 
58,040 
67,082 
71,914 

72,  '2-10 

69,  008 


Indi- 
ans 


860 

1,  122 

I,  101 

1,462 
1 ,  307 
i,  106 

1,  102 
1 ,  07!) 
1,0.50 


Terri- 
torials 


349 
378 
3H8 
110 
359 
384 
409 


1  Does  not  include  administrative  person  ml  in  the  Office  ol  the  Director  of  E.  C,  W. 

Obligations  incurred  for  Emergency  Conservation 
Work  ;is  reported  by  the  Office  of  the  Director  totaled 
almost  $44,180,000  during  December.  This  brought 
the  total  amount  obligated  between  April  and  Decem- 
ber 31,  1935,  to  about  $391,057,000.  Approximately 
$381,381,000  of  this  total  represents  obligations  in- 
curred in  the  continental  United  States  (excluding  work 
on  Indian  Reservations).  In  addition  $7,747,000  was 
used  for  Indian  Emergency  Conservation  Work  while 
the  remaining  $1,929,000  went  for  similar  operation  in 
the  Territories. 
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The  Resettlement  Administration  was  created  by 
Executive  order  on  April  30,  L935,  t<>  assisl  destitute 
farm  families  l>\  means  of  Loans  <>r  grants;  to  aid  desti- 
tute farm  families  in  moving  (<>  better  areas,  if  they  so 
desire;  t<»  administer  a  program  of  land  utilization 
projects;  and  to  develop  housing  projects  in  the  vicin- 
n\  of  large  cities.  This  Administration  absorbed  the 
functions  of  lour  piv\  iously  existing  agencies:  I  be  Land 
Program  of  the  F.  Iv  R.  A.,  the  Subsistence  Home- 
Bteads  Di\i-i«»n  of  the  Department  of  Interior,  the 
Land  Policy  Section  of  the  A.  A.  A.,  and  the  Rural 
Rehabilitation  Division  of  the  F.  E.  K.  A. 

It  is  planned  to  assist  525,000  destitute  farm  families 
in  all  parts  of  the  country  under  the  Rural  Rehabilita- 
tion Program.  This  assistance  includes  readjustment 
of  the  families'  indebtedness,  development  of  farm-  and 
home-management  plans,  loans  for  purchase  or  lease  of 
necessary  capita]  goods,  with  supervision  to  make  the 
Rehabilitation  Plan  effective,  and  grants  for  subsistence 
goods.  On  November  30  there  were  333,193  cases 
under  care.  Of  these  85,687  were  standard  rehabilita- 
tion cases,  and  247,506  were  emergency  cases.  Stand- 
ard rehabilitation  cases  are  defined  by  the  Administra- 
tion as  those  for  whom  rehabilitation  loans  based  on 
regular  farm-  and  home-management  plans  have  been 
approved.  All  other  cases  which  receive  assistance 
under  the  program  are  classified  as  emergency  rehabili- 
tation cases.  In  selecting  emergency  cases,  preference 
is  to  be  given  to  those  who  offer  some  prospect  of  ulti- 
mately becoming  standard  rehabilitation  cases.  Be- 
tween July  1  and  December  15  loans  and  grants  from 
all  funds,  including  Rural  Rehabilitation  Corporation 
funds,  totaled  approximately  $15,26S,000,  of  which 
about  $7,531,000  came  from  Works  Program  funds. 

In  addition  to  the  farm  families  who  are  to  be  given 
assistance  at  the  place  where  they  are  now  residing,  it  is 
proposed  to  assist  20,000  farm  families  in  moving  from 
their  present  locations  to  places  better  suited  to  agri- 
culture. Approximately  one-half  of  these  families  are 
now  residing  on  land  which  is  to  be  purchased  for  the 
land-utilization  projects.  The  majority  of  the  families 
who  will  be  assisted  in  moving  to  new  locations  are  to 
be  settled  in  new  communities  which  will  be  constructed 
by  the  Resettlement  Administration. 

The  program  for  land  utilization  involves  the  pur- 
chase of  lands  unsuited  to  agricultural  production,  and 
their  withdrawal  from  agricultural  use  in  order  to 
devote  them  to  forestation,  grazing,  wild  life  protec- 
tion, and  the  like.  This  development  work  involves 
the  demolition  of  buildings  and  other  structures, 
drainage,  forestation,  grading,  building  of  dams,  and 
other  preparatory  work.  The  total  program  as  of 
December  5  provides  for  the  purchase  of  almost 
10,000,000  acres  of  land,  all  of  which  have  been  def- 


initely selected.  Approximately  11,000,000  acres  have 
already  been  formally  offered  to  the  Government  at  a 
total  price  of  about  $47,000,000.  Options  have  been 
accepted  on  almost  6,000,000  acres  which  would  pro- 
vide  for  187  projects  at  a  cost  of  approximately 
$26,500,000.  Acceptance  of  an  option  is  a  definite 
commitment  to  purchase.  All  purchases  completed 
to  date  have  been  made  out  of  funds  originally  allotted 
to  the  Land  Program  of  the  F.  E.  K.  A.  Under  the 
Works  Program  $20,000,000  was  allocated  to  the  Re- 
settlement Administration  for  the  purchase  of  similar 
land.  A  sum  of  $15,000,000  for  development  of  these 
lands  has  been  made  available  to  the  Works  Progress 
Administration  which  in  turn  has  designated  the 
Resettlement  Administration  as  the  agency  to  carry 
out  the  work.  Since  the  amount  originally  requested 
for  land  utilization  work  was  nearly  three  times  the 
amount  actually  provided,  it  is  proposed  to  begin  wrork 
immediately  on  only  the  137  of  these  projects  which 
have  already  been  approved  by  the  President.  As  of 
December  15  work  was  under  way  on  90  projects. 

The  Suburban  Resettlement  Division  has  been 
charged  with  the  twofold  task  of  finishing  the  former 
Subsistence  Homesteads  projects  which  have  been 
approved  for  completion,  and  of  developing  low-cost 
suburban  communities  in  the  vicinity  of  selected  large 
cities. 

The  Subsistence  Homesteads  projects  are  low-cost 
housing  projects  so  located  that  residents  would  be 
enabled  to  produce  part  of  their  subsistence  on  their 
own  land.  Construction  on  16  of  these  projects  had 
been  completed  by  the  Resettlement  Administration 
by  December  15.  Work  on  12  others  is  under  way. 
Four  other  projects  of  this  type  are  contemplated  but 
not  yet  initiated.  Plans  for  the  other  projects  which 
were  transferred  from  the  Subsistence  Homesteads 
Division  are  under  study  to  determine  what  disposition 
shall  be  made. 

The  selection  of  homesteaders  has  already  been 
started  for  these  projects,  which  are  planned  to  provide 
3,318  homes.  Of  these  1,522  have  been  completed  and 
1,261,  or  more  than  80  percent,  were  occupied  as  of 
November  16.  It  is  stated  that  6,327  persons  were 
living  in  these  homes.  More  than  25,000  applications 
have  been  received. 

Projects  to  provide  low-cost  communities  in  the 
suburban  areas  of  nine  large  cities  have  been  approved 
by  the  President.  The  total  cost  of  these  projects 
was  estimated  at  $68,500,000.  Thirty-one  million 
dollars  has  been  allotted  for  the  work,  and  it  is  planned 
to  develop  five  of  the  projects:  Hightstown,  and  Bound 
Brook,  N.  J.,  near  New  York  City;  Berwyn,  Md.,  near 
Washington,  D.  C;  Cincinnati,  Ohio;  and  one  other 
site  which  has  not  yet  been  announced.      Work  on  the 
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four  projects  mentioned  has  been  Btarted,  and  options 
on  the  land  for  the  other  one  are  being  secured.  About 
5,000  housing  units  will  be  included  in  these  5  projects. 
The  location  of  these  and  the  other  projects  mentioned 
iu  preceding  paragraphs  is  Indicated  in  the  accompany- 
ing map. 

In  onlcr  to  assure  uniformity  in  the  conduct  of  the 
community  projects  established  by  the  various  divisions 
of  the  Resettlement  Administration,  the  Management 
Division  is  to  become  responsible  for  the  care  and 
maintenance  of  property,  selection  of  occupants,  and 
the  leasing  or  selling  of  houses  on  community  projects 
after  completion,  [t  will  also  assist  in  the  organization 
of  community  or  cooperative  associations,  and  in  the 
adjustment  of  school,  t;i\,  and  economic  relations  of  the 
projects   to   surrounding  counties   and    States,   and    in 

making  pro\  isions  for  educational,  health,  recreational, 
industrial,  and  marketing  facilities,  and  will  act  for  the 
Resettlement  Administration  in  working  out  details  of 
the  procedure  whereby  these  communities  can  become 
autonomous  units. 

By  December  15  a  total  of  S196,070,000  had  been 
allotted  to  the  Administration,  of  which  nearly 
$100,000,000  will  be  used  for  work  projects:  $7,000,000 
for  completion  of  homesteads,  $31,000,000  for  suburban 


developments,  815,000,000  for  land  development  (made 
available  by  \V.I\A.),  and  $47,001  for  construc- 

tion on  Resettlement  projects.  ()j  the  remainder, 
$44,000,000  was  allotted  for  rehabilitation,  $7,420,000 
for  relief  in  stricken  agricultural  areas,  $22,000,000  for 
purchase  of  land,  $2,000,000  for  farm-debt  adjustment, 
and  $20,650,000  for  administration. 

Resettlement  Administration  has  received  three  ex- 
emptions from  the  regulation  that  at  least  90  percent 
of  all  persons  working  on  a  project  must  be  taken  from 
the  relief  rolls.  These  exempt  the  following:  persons 
employed  on  former  Subsistence  Homesteads  projects 
before  duly  o'i,  and  those  who  are  to  occupy  homes  on 
these  projects;  Resettlement  Administration  clients 
when  employed  on  Resettlement  Administration  proj- 
ect >;  and  persons  resident  on  land  to  be  used  for  land- 
utilization  projects,  not  exceeding  15  percent  of  all 
persons  employed  on  these  projects. 

Resettlement  Administration  projects  on  December 
28  employed  16,861  persons,  the  greater  part  of  whom 
were  at  work  on  land-utilization  projects,  and  on  the 
projects  for  suburban  developments.  A  marked  spurt 
in  employment  occurred  in  mid-November.  This 
coincided  with  the  initiation  of  land-utilization 
projects. 
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(  IIAPTKR  VIII.  BUREAU  OF  PUBLIC  ROADS 


On  May  h'»,  the  Advisory  Committee  on  Allotments 
recommended  i<»  the  President  the  allocation  to  the 
Bureau  of  Public  Roads  of  $200,000,000  for  construc- 
tion on  highways,  muds,  niul  streets;  $200,000,000  for 
grade-crossings  elimination;  and  $100,000,000  to  cover 
highway  work  previously  provided  for  and  begun  under 
the  I  l:i\  (leii-Cnitu  right  Aci  of  June  is,  1934,  which  had 
authorized  the  spending  of  $200,000,000  on  Public 
Works  highway  construction  under  the  1935  program. 
The  first  $100,000,000  had  been  appropriated  lor  this 
program  in  the  Emergency  Appropriation  Act,  passed 
on  June  19,  1934. 

In  accordance  with  the  rules  and  regulations  issued 
h\  the  President  on  July  12,  funds  are  not  available 
for  expenditure  on  new  work  projects  until  a  program 
of  proposed  projects  has  been  submitted  by  the  State 
Bighway  Department  to  the  District  Engineer  of  the 
Bureau  of  Public  Roads,  and  with  his  approval,  to  the 
State  Administrator  of  the  Works  Progress  Administra- 
tion and  the  State  Director  of  the  National  Emergency 
Council.  Having  received  their  concurrence  on  the 
basis  of  the  availability  of  relief  labor,  the  projects  are 
submitted  for  approval  by  the  District  Engineer  to 
the  Bureau  of  Public  Roads  in  Washington.  Sub- 
sequent to  Presidential  approval  of  projects,  the  State 
must  file  complete  plans  and  specifications  with  the 
District  Engineer  of  the  Bureau.  The  District  Engi- 
neer, at  his  discretion,  may  authorize  advertisement 
of  a  project,  but  cannot  agree  to  the  award  of  any 
contract  until  after  the  project  has  been  approved 
by  the  Washington  office  of  the  Bureau.  Contracts 
can  be  let  after  bids  have  been  advertised  for  not  less 
than  2  weeks.  The  contractor  is  obliged  to  employ 
unskilled  and  intermediate  workers  through  the 
United  States  Employment  Service,  and  must  give 
preference  to  qualified  relief  labor  on  all  jobs. 

The  rules  and  regulations  specify  that  "Whenever 
feasible  and  practical  the  contract  method  shall  be  used 
for  undertaking  work  under  the  Act.  Wliere  a  State 
highway  department,  however,  is  organized  and 
equipped  to  undertake  projects  on  a  day-labor  or 
force-account  basis,  approval  may  be  given  to  this 
latter  method  of  undertaking  the  work  on  any  project." 
Another  exception  to  the  regular  procedure  is  made  for 
"projects  of  a  high  order  of  priority  with  respect  to 
providing  employment  on  desirable  improvements" 
which  may  be  approved  for  construction  by  the  Dis- 
trict Engineer  prior  to  formal  action,  provided  clear- 
ance is  obtained  from  the  State  Director  of  the  N.E.C. 
and  the  State  W.P.A.  Administrator. 

The  $200,000,000  allocation  for  highways,  roads, 
and  streets  was  apportioned  among  the  States,  the 
District  of  Columbia,  and  Hawaii  on  June  3  by  the 
Secretary  of  Agriculture  in  accordance  with  a  statutory 


formula  whereby  7/24  is  distributed  on  the  basis  of 
area,  7/24  on  the  basis  of  post  road  mileage,  and  10/24 
on  the  basis  of  population.  On  the  same  date  the 
$200,000,000  appropriation  for  grade-crossings  elimi- 
nation was  similarly  distributed,  half  on  the  basis  of 
population,  a  quarter  on  the  mileage  of  the  Federal- 
aid  highway  system,  and  a  quarter  on  the  railroad 
mileage.  For  necessary  engineering  and  administra- 
tive expenses,  $r>,000,000  was  first  deducted  from  the 
highways  and  $4,000,000  from  the  grade-crossings 
funds.  The  table  on  the  following  page  shows  the 
apportionments  to  each  State  under  these  two  headings. 
Specifications  concerning  the  types  of  highway 
projects  to  be  undertaken  with  funds  provided  under 
the  $200,000,000  allocation  were  included  in  the  rules 
and  regulations  outlined  by  the  President.  The  per- 
centage distribution  of  allotments  for  projects  approved 
by  the  Bureau  through  December  31  and  of  total 
mileage  among  these  types  of  projects  is  given  below. 


Type  of  highway 


On  the  Federal-aid  highway  system  outside  municipalities 
and  metropolitan  areas 

On  the  Federal-aid  highway  system  or  its  extensions  within 
municipalities  and  metropolitan  areas 

On  the  State  highway  system  outside  of  municipalities  and 
metropolitan  areas 

On  secondary  or  feeder  roads  outside  municipalities  and  met- 
ropolitan areas,  but  not  on  the  State  or  Federal-aid  system. 

In  municipalities  or  metropolitan  areas,  but  not  on  the  Fed- 
eral-aid highway  system 


Percent 

of  total 

approvals 


27.9 
20.7 
16.2 
25.2 
10.0 


Percent 
of  total 
mileage 


26.1 
8.5 
16.9 
43.7 

4.8 


Highway  projects  under  the  above  classifications  were 
approved  on  the  basis  of  providing  a  man-year  of 
employment  for  each  $1,400  allotted.  The  inability 
to  build  intermediate  or  high-type  highways  involving 
considerable  material  expenditures  within  this  limita- 
tion led  to  the  adoption  of  an  alternate  plan.  Under 
this  plan  the  States  agreed  to  secure  through  the 
United  States  Employment  Service  (giving  preference 
to  relief  labor)  one  man  for  each  $1 ,400  of  its  apportion- 
ment. The  State  is  then  permitted  to  use  such  indi- 
viduals on  any  work  being  done  under  its  direction, 
including  State  maintenance  and  repair  work  as  well 
as  State  construction  projects,  Federal-aid  projects 
and  Works  Program  highway  projects.  This  procedure 
insures  the  provision  of  one  man-year  of  employment 
for  each  $1,400  of  the  State's  apportionment,  regardless 
of  type  of  highway  project  on  which  it  occurs. 

No  specific  limitation  on  man-year  cost  was  imposed 
on  expenditures  for  grade-crossings  projects  which  were 
authorized  by  the  rules  and  regulations  for  tliree  types 
of  highways.  These  types,  together  with  the  per- 
centage distribution  of  allotments  for  projects  approved 
by  the  Bureau,  under  the  $200,000,000  allocation  for 
this  work,  are  given  on  the  following  page. 


50 


WORKS    PROGRESS    ADMINISTRATION 


Percent 
of  total 

Type  of  Highway:                                                                     approval* 
On  the  Federal-aid  highway  system  outside  munic- 
ipalities  37.  9 

On  highways  within  or  into  municipalities,  whether 
or  not  on  extensions  of  the  Federal-aid  highway 

system 46.  2 

On  secondary  or  feeder  roads  outside  municipalities.  _    15.  9 

By  December  31,  1935,  applications  from  every 
State,  the  District  of  Columbia,  and  Hawaii,  t < » t .- 1 1  i r i tr 
$153,235,138,  for  highway  projects  had  been  submitted, 
while  the  President  had  approved  $146,110,998  of  these 
applications.  The  Bureau  of  Public  Roads  had  ap- 
proved plans  and  specifications  for  bids  totaling 
$85,818,370;  and  contracts  totaling  $1  657,761  had 
been  awarded.  On  the  same  date,  grade-crossings 
project  applications  submitted  by  the  Distri<  I 
Columbia,  Hawaii,  and  all  States  except  Louisiana 
amounted  to  $154,362,035;  Presidential  approvals  of 
these  projects  amounted  to  $143,011,407;  Bureau  of 
Public  Roads  approvalsof  plans  and  specifications,  to 
$51,157,633;  and  contracts  awarded,  to  $28,474 
Plans  approved  and  contracts  awarded,  together^  iththe 
amounts  apportioned  for  the  two  types  of  work  are  pre- 
sented by  States  in  the  accompanying  tabulation. 

In   addition   to   the   Works   Program   highway   and 
grade-crossings   projects,  the  Public  Works   highway- 
construction  program  provided  for  under  the  Hayden- 
Cartwright   Act   is  being  financed  partly  by  E.  K.  A 
funds.     The  $200,000,000  program  for  the  fiscal 
L935   authorized    by   ilii-   act    included   work   <m   the 

following  1>  pes  of  hi'jbu  :i\  -: 


'  I  Igbway 


On  the  I 
(not  more  1  h 

through  municipal  I  tie  funds 

could  be  applle  I 

I   (if  the- 

funds  could  I 


• 


The  $100,000,000  appropriated  for  this  purpose  b\ 
the  Emergency  Appropriation  Act  of  June  L9,  1934, 
financed  the  work  until  August  1935,  when  employ- 
ment on  the  L935  program  had  reached  a  peak  of  about 
112,000  persons.  Subsequent  to  that  date  the  $100,- 
000,000  provided  under  the  K.  R.  A.  Act  of  1935  has 
been  used  for  this  work.  Employment  on  the  1935 
program  tapered  off  gradually  to  65,000  persons  in 
October.  However,  report  on  the  number  of  persons 
working  on  projects  under  this  program  financed  from 
funds  provided  under  the  E.  R.  A.  Act  of  1935  did  not 
become  available  weekly  until  November  16.  Prior  to 
that  date,  therefore,  this  employment  was  not  included 


in    the    data    on    total    Works    Program    employment 
provided  under  the  Bureau  of  Public  Roads. 

Employment  under  the  $400,000,000  allocation  for 
Works  Program  highway  and  grade-crossings  projects 
began  in  August  when  Michigan  got  its  highway-con- 
struction program  under  way.  Alabama  initiated  the 
grade-crossings  program  a  few  weeks  later.  By  Decem- 
ber 2s-.  a  total  of  73,353  persons  were  at  work,  including 
workers  engaged  on  Works  Program  highway  and 
gradc-rrossings  projeets, on  projects  operating  under  the 
1935  Public  Works  highway  program  financed  out  of 
the  $100,000,000  appropriation  from  E.  K.  A.  funds, 
and  under  the  alternate  plan. 

Status  oi    Works  Program  Eighwai    \\n  Grade-Crossings 

Proji  ■  rs 

1  n  ■  ElfBEB  81,  1935 


bj  Bureau 


■ 


I 
I 


5  lvania 


Tennessee. .. 
Texas. 

Vena  • 
Virginia 

Washington 
W.  V  - 

Wyoming... 


4.  l.M.  115 

-    ■ 

! 

2,067,  154 

2, 231, 412 


- 


- 
■ 

1,218,264 


1,001,589 

477.7111 
2,  130,812 

211.  192 
823,  203 

6,074,079 

771.  175 


contracts 
:i»  Brded 


-• 


■ 
1,  140,767 


■ 
4,670,067 

700,  405 

4,617,043 

199,  77(i 
1,035,094 

577,058 


i  trade-crossings  projects 


\|.|x>r- 
tionment 


Value  "f 

approved 
bj  Bureau 


$51,  167,688 


574,060 
2,631,567 
1,712,684 

HO,  804 

10,307,  L84 
6,  111,096 
5, 600, 679 

• 

8,672,887 

2,061,751 
1,210,833 

3,241,  17.'. 
6,  142,  153 
2.  722, 327 

13,577,  L89 
3,207,  173 

5,001,711 

3. 903, 979 

1,230,763 

7.'..  85' 
3,774,287 

2,677,937 

1,360,841 
153,703 


2,709,849 
60,000 

5,747,763 


I.  189,  150 

931,000 
505,309 

I.  728,  652 
997,003 

1,764,  169 
319,  loi 
140,766 


■ 
792,383 


Value  <>f 
contracts 

;iu;iri|('c| 


J28,  174,929 


I.  139,  172 
60,000 

363,864 
3,  693,  LOO 

331,  131 


844,  152 


685,  369 

19 

2,083,072 

846,360 

78,  694 

886.814 


17.',.  043 
273.  84  1 

203,887 
1,648,  146 

970.  IX! 

319,  lot 


173,23' 

794  146 

236,  879 

■ 

175,696 

351,896 

347,274 

474,226 
2/19,  601 

1.  505,885 


55,  365 
113,769 


.',13,010 

3,356,010 
366,610 

1 17.3(11 

126,599 
863,617 

594,  173 
203,527 
236,  879 
129,616 
123,822 

183,608 

339,  7H7 
1  58,  359 

306,617 

209,  501 
l,42fi,04S 


685,  473 
55,  365 
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CHAPTER  IX.  OTHER  AGENCIES 


Dl  P  \i;  I  \n  \  I    OF     IGRII  I  LTURE 

Agricultural  Engineering.  The  President  lias  ap- 
proved allocations  of  $3,195  for  improvements  to 
grounds  and  buildings  at  the  Bureau's  Soils  Laboratory 
;ii  Auburn,  Ala.,  and  $3,956  for  the  construction  of  an 
unloading  platform  and  the  ratproofing  of  warehouses 
at  tlu>  Cotton  Ginning  Laboratory  in  Stoneville,  Mi>>. 
Willi  only  slight  variations,  employment  on  these 
projects  has  been  maintained  at  the  level  of  December 
28  when  '_' 1  workers  secured  from  relief  rolls  and  2 
non-relief  persons  were  at  work. 

Aninm!  Industry.  In  order  to  remove  the  cause  of  a 
cattle  disease  which  had  been  costing  the  United  States 
at  least  $40,000,000 annually,  ( Jongressin  1906  initiated 
the  work  of  eradicating  the  cattle  tick.  Under  the 
Bureau  of  Animal  Industry,  with  the  cooperation  of 
State  and  county  officials  and  cattle  owners,  great 
progress  has  been  made  toward  the  elimination  of  this 
costly  pest.  However,  affected  areas  still  remain  in 
certain  counties  of  Texas,  Florida,  and  Louisiana.  To 
eradicate  the  cattle  tick  in  these  three  States,  the  Presi- 
dent approved  an  allocation  of  $1,454,000  to  the  Bureau. 
Another  allocation  of  $200,000  was  made  for  liver-fluke 
control  in  Oregon,  Washington,  Utah,  and  Nevada. 
Because  of  the  limited  amount  allocated  for  liver- 
fluke  control  it  will  be  possible  for  the  Bureau  only  to 
demonstrate    the    means    of   eradicating    this   parasite 


and  perhaps  educate  farmers  to  continue  the  work  on 
their  own  initiative.  The  work  which  the  Bureau  is 
now  carrying  on  consists  of  the  drainage  and  clearing 
of  stagnant  pools  and  swamp  lands.  The  remaining 
$28,900  of  the  Bureau's  $1,682,900  total  allocation  is 
to  be  used  for  improvements  on  its  field  station  at 
Brooksville,  Fla. 

Employment  on  these  three  projects  has  increased 
steadily  since  work  began,  keeping  within  the  require- 
ment that  90  percent  of  the  workers  be  taken  from 
relief  rolls.  However,  on  December  28,  with  a  total 
of  714  persons  at  work,  only  about  one-fourth  of  the 
estimated  daily  average  employment  had  been  at- 
tained. The  low  level  of  employment  is  attributed  to 
delays  in  securing  supplies,  difficulty  in  securing  quali- 
fied personnel  from  the  relief  rolls  in  Louisiana  and 
Florida,  wage  rate  and  jurisdictional  problems,  and 
unfavorable  weather  conditions. 

Biological  Survey. — The  President  has  approved  an 
allocation  of  $266,289  for  the  Bureau  of  Biological 
Survey  to  conserve  wild  life,  check  flood  and  erosion, 
establish  waterfowl  refuges,  stabilize  water  supply,  and 
develop  recreational  facilities  in  21  counties  of  North 
Dakota.  Owing  to  a  local  uncertainty  regarding  the 
eligibility  for  employment  of  farmers  on  relief,  most 
of  whom  were  considered  under  the  jurisdiction  of  the 
Resettlement   Administration,   and  to  questions  con- 
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owning  ili«'  rates  at  which  farmers  with  tenuis  should 
be  paid,  the  work  w:is  delayed  for  some  time.  No 
material  employment  was  reported  until  the  middle  of 
November  after  the  Works  Progress  Administration 
had  authorized  the  employment  of  the  farmers  whose 
eligibility  had  been  questioned.  Although  severe 
winter  weather  is  al  present  retarding  employment,  331 
persons  were  nt  work  on  this  project  on  December  28. 
Chemistry  and  Sails.  An  allocation  of  $20,000  was 
approved  for  a  project  i  1 1  \  < » 1  \  i  1 1  u:  the  construction  of 

an  electric  power  line  from  Luke  Butler  to  the  Bureau's 

Naval  Stoics  Station  at  Olustee,  Fla.     Subsequently, 

it  <lc \  eloped  that  the  line  could  be  more  advantageously 

run  from   Lake  City,  and  the  project  was  accordingly 

amended.      Thus  far  it  lias  heen  impossible  to  conclude 

a  satisfactory  agreement  with  the  Florida  Power  & 
Light  Co.,  which  by  a  Florida  statute  is  vested  with 
the  right  to  build  such  lines.  The  principal  points  of 
disagreement  between  the  Bureau  and  the  power  com- 
pany involve  the  amount  of  funds  to  be  expended  for 
labor,  the  portion  of  the  total  cost  of  the  project  to  be 
contributed  by  the  company,  and  the  question  of  the 
future  ownership  of  the  line.  A  proposal  for  an 
amended  project  has  been  forwarded  to  the  Lender 
Secretary  of  Agriculture  for  his  approval. 

Dairy  Industry. — This  Bureau  lias  received  approval 
for  one  $3,000  project  for  repairing  of  roads,  terracing:, 
and  fencing  at  one  of  its  field  stations  located  at  Lewis- 
burg,  Tenn.  Work  was  started  on  September  16  and 
is  expected  to  he  completed  late  in  January  1936. 
All  hut  1  of  the  15  persons  employed  on  December  28 
had  been  taken  from  relief  rolls. 

Wniomology  and  Plant  Quarantine. — Allocations  total- 
ing $16,559,817  have  been  made  to  the  Bureau  of 
Entomology  and  Plant  Quarantine  for  projects  which 
are  primarily  concerned  with  the  extension  of  its  regu- 
lar work  in  control  or  eradication  of  insect  pests  and 
noxious  plants  in  all  States  except  Nebraska  and  Okla- 
homa. Less  than  1  percent  of  these  funds  are  being 
used  for  buildings  and  miscellaneous  small  repairs  at 
field  stations  maintained  by  the  Bureau  in  North 
Carolina,  Texas,  and  Louisiana.  The  locations  in 
which  the  Works  Program  activities  of  this  Bureau  are 
being  carried  on  are  indicated  in  the  map  on  the  pre- 
ceding page. 

Through  the  use  of  the  regular  field  staff,  most  of 
whom  are  still  being  paid  by  the  Bureau,  it  was  possible 
to  begin  work  soon  after  funds  were  made  available. 
On  June  10  the  $2,730,000  project  for  eradicating  Dutch 
Elm  disease  got  under  way  in  New  Jersey,  New  York, 
and  Connecticut.  An  exemption  from  the  requirement 
that  90  percent  of  the  workers  be  taken  from  public 
relief  rolls  was  secured  for  the  initial,  scouting  phase  of 
this  project,  which  required  trained  personnel.  An- 
other exemption  facilitated  the  purchase  of  supplies 
needed  for  this  project. 


The  Bureau's  most  important  project,  for  which 
$6,328,735  had  been  allotted,  started  on  July  30.  This 
project  to  protect  white  pine  four  involves  the 
systematic  eradication  of  currant  and  gooseberry 
hushes  which  carry  the  blister-rust  disease.  The  work 
is  entirely  outside  the  boundaries  of  the  National 
Forests  in  which  the  Forest  Service  is  carrying  on  sim- 
ilar work. 

Two  other  projects,  each  of  which  had  been  allotted 
over  $2,000,000,  began  operations  early  in  August. 
One  involves  the  destruction  of  the  gypsy  moth,  which 
is  harmful  to  fruit  and  other  trees,  and  the  other  the 
eradication  of  the  common  barberry  bush,  which  serves 
as  the  intermediate  host  of  black-stem  rust.  Small 
grains  such  as  wheat ,  oats,  barley,  and  rye  are  destroyed 
by  the  rust.  Other  projects  operating  under  this 
Bureau  involve  the  control  or  eradication  of  plant 
diseases  and  harmful  insects.  A  survey  in  19  States  to 
determine  the  spread  of  the  European  corn  borer  is 
also  being  conducted  with  funds  allocated  to  this 
Bureau. 

In  beginning  work  on  some  projects,  the  Bureau  was 
hampered  by  difficulties  in  securing  supplies  and 
trucks  which  were  needed  to  transport  workers  to 
isolated  job  locations  and  to  remove  the  diseased  or 
noxious  plants  which  were  to  be  destroyed.  After 
the  Bureau  received  permission  (Aug.  28)  to  purchase 
directly  supplies  costing  $300  or  less,  work  progressed 
more  rapidly. 

Total  employment  reached  its  peak  during  Sep- 
tember and  October,  when  an  average  of  more  than 
18,000  workers  was  maintained.  As  winter  approached 
certain  projects  were  forced  to  suspend  or  curtail  work 
temporarily,  but  the  resulting  decline  in  employment 
was  somewhat  offset  by  the  expansion  of  other  projects. 
On  December  28,  relief  persons  employed  under  this 
Bureau  numbered  12,330,  and  non-relief  workers,  790. 

Extension  Service. — The  functions  of  the  Extension 
Service  include  educating  farmers,  through  demonstra- 
tions and  displays,  in  the  best  methods  of  increasing 
production.  The  President  approved  an  allocation  of 
$4,066  to  this  Bureau  for  the  renovation  and  classifi- 
cation of  exhibits,  and  improvements  of  the  Exhibits 
Warehouse  building  in  Alexandria,  Va.  After  some 
delay  in  obtaining  personnel  from  relief  sources,  the 
Service  commenced  work  on  October  16.  Average 
daily  employment  to  date  on  this  project  has  been 
11  persons,  9  of  whom  were  obtained  from  the  relief 
rolls. 

Forest  Service. — The  basic  objective  of  all  activities 
planned  and  supervised  by  the  United  States  Forest 
Service  is  to  so  rebuild,  develop,  and  manage  forest 
lands  that  they  may  adequately  contribute  to  the  per- 
manent support  of  the  Nation's  population.  Lender 
the  Works  Program  the  Service  has  received  allocations 
totaling  $13,827,500  to  cany  on  activities  projected 
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along  the  Bame  lines  us  its  regular  work,  which  includes 
the  construction  and  maintenance  of  firebreaks,  lookout 
houses  and  towers,  Landing  fields,  telephone  lines,  roads 
iind  trails,  range  fences,  shelterbelt  and  forest  planting 
and  tree  nurseries,  thinning  of  forest  stands,  fire  pre- 
vention and  c.iii  ml,  coni  ml  of  destructive  animals  and 
vegetation,  sur\  ej  b  of  forest  resources,  and  the  de\  elop- 
nieni  of  lish  and  game  preserves.  The  map  on  the 
preceding  page  indicates  where  this  work  is  being 
carried  <>n. 

A  Land  acquisition  program  providing  for  the  expend- 
iture of  $12,000,000  h»r  purchase  of  lands  within  or 
contiguous  to  the  National   Forests  has  also  been  ap- 

proved.     Of  the  $12,000,1 total,  $500,000  has  been 

tentatively  set  aside  to  make  surveys  and  appraisals 
in  connection  with  land  purchase  and  $250,000  reallo- 
cated to  the  Legal  1  )i\  Lsion  of  t  he  I  department  of  Agri- 
culture for  the  administrative  expenses  of  necessary 
legal  Investigations  relative  to  the  land  acquisition, 
while  the  balance  ($1  l  ,250,000)  is  to  be  utilized  for  the 
purchase  of  approximately  3, ()()(),()()()  acres  of  land  for 

the  National  Forests.  The  National  Forest  Reserva- 
tion Commission,  which  must  pass  on  all  land  acquisi- 
tions for  the  above  purpose,  has  already  approved 
purchases  to  the  value  of  $9,565,624. 

Work  started  on  the  Forest  Service  projeet  on  June 
25.  Employment  increased  rapidly,  exceeding  the 
estimated  daily  average  of  14,584  by  early  September. 
After  reaching  a  peak  of  almost  20,000  persons  in 
October,  employment  dropped  off  with  the  onset  of 
winter  weather  to  a  total  of  14,824  persons  on  Decem- 
ber 28. 

Plant  Industry. — In  practically  all  major  agricul- 
tural areas  in  the  United  States,  the  Bureau  of  Plant 
Industry  operates  field  stations  and  laboratories  to 
conduct  research  in  the  development  and  selection  of 
crops.  The  Bureau  has  received  11  Presidential  allo- 
cations totaling  $43,500  for  miscellaneous  repairs  and 
improvements  to  buildings  located  at  nine  of  these 
field  stations.  Total  employment  on  December  28 
was  estimated  as  98  persons,  of  whom  96  percent  had 
been  taken  from  relief  rolls.  Due  to  a  local  shortage 
of  labor,  the  $3,700  project  at  Willard,  X.  C,  lias  not 
yet  commenced  operations. 

Soil  Conservation  Service. — Erosion  control  has  been 
carried  on  by  this  Service  since  its  creation  in  1933. 
With  the  destructive  dust  storms  in  the  Middle  West 
during  the  summer  of  1934  emphasizing  the  importance 
of,  and  need  for  extension  of  this  work,  the  President 
allocated  $25,000,000  to  the  Service.  Subsequently 
$4,000,000  of  this  amount  was  rescinded  and  trans- 
ferred to  the  Department  of  Agriculture  for  admin- 
istrative purposes.  The  major  part  of  the  remaining 
$21,000,000  is  being  spent  for  practical  demonstration 
projects,  144  of  which  are  now  operating  in  41  States. 
These  are  supplemented  by  research  and  survey  work, 
and  nursery  projects  established  for  experimentation 


with  and  growing  of  various  types  of  vegetative  soil 
hinders.  Less  than  10  percent  of  the  amount  allocated 
will  he  used  for  the  latter  types  of  work.  The  map  on 
the  following  page  indicates  the  location  of  the  Works 
Program  activities  of  the  Service. 

Demonstration  projects  are  set  up  in  representative 
soil  and  agricultural  areas  on  both  public  and  private 
lands  where  erosion  has  already  caused  much  damage 
or  threatens  to  do  so.  On  private  lands  a  5-year  con- 
tract is  entered  into  by  the  farmer  and  the  Service, 
under  which  the  Service  supplies  such  materials,  labor, 
and  machinery  as  are  necessary,  while  the  farmer  sup- 
plements these  with  such  materials,  labor,  and  personal 
sen  ices  as  he  can  afford.  A  farm  management 
schedule  is  laid  out  which  the  farmer  obligates  himself 
to  follow.  It  was  planned  to  initiate  a  sufficient  num- 
ber  of  projects  to  make  the  opportunity  of  viewing  the 
work  available  to  all  farmers.  In  instances  where 
demonstration  projects  are  carried  out  on  public  lands, 
all  arrangements  are  made  with  the  agency  which  has 
jurisdiction  over  the  lands. 

On  nursery  projects,  trees,  shrubs,  legumes,  and  vari- 
ous types  of  vegetation  are  grown  for  transplanting  to 
demonstration  projects.  The  research  projects  operate 
in  various  parts  of  the  country  to  determine  the  rela- 
tionship between  various  conditions  of  soil,  slope,  ch- 
ina te,  and  methods  of  land  use.  Hydrologic  studies 
and  studies  of  siltation  and  the  behavior  of  silt-laden 
streams  are  carried  on,  as  well  as  survey  work  to  provide 
an  inventory  of  the  physical  condition  of  the  land,  as  a 
basis  of  a  planned  program. 

The  Soil  Conservation  Service  has  received  several 
exemptions  from  the  ruling  that  at  least  90  percent  of 
all  persons  working  shall  have  been  taken  from  the 
public  relief  rolls.  The  first  provided  that  a  portion  of 
the  funds  allotted  for  materials  might  be  spent  for  addi- 
tional supervision,  incidentally  permitting  the  number 
of  nonrelief  employees  to  exceed  10  percent  of  the  total, 
although  not  reducing  the  actual  number  of  relief  per- 
sons to  be  employed.  Another  exemption  from  the  90- 
percent  relief  provision  was  granted  to  prevent  the  dis- 
charge of  710  workers  who  had  previously  been  em- 
ployed by  the  Service  and  had  been  paid  out  of  P.  Wr.  A. 
funds.  Permission  was  also  secured  to  hire  tractor  and 
ter racer  operators  from  nonrelief  sources,  provided  that 
the  relief  rolls  were  exhausted  of  such  labor.  Indians 
who  are  the  only  workers  available  in  certain  parts  of 
the  Southwest  are  numerically  the  most  important  type 
of  labor  exempted  from  the  relief  provision.  Permis- 
sion has  been  granted  by  the  Service  to  hire  Indians, 
most  of  whom  are  wards  of  the  Federal  Government, 
without  regard  to  their  relief  status.  Indian  labor  is 
estimated  at  more  than  80  percent  of  the  total  number 
exempted. 

Starting  on  August  16,  when  about  1,000  persons 
were  at  work,  employment  increased  steadily,  reaching 
the  estimated  daily  average  of  21,600  before  the  end  of 
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October.     \U  December  28  almost  32,000  persons  were 

nl   work. 

Weather  Bureau.  On  August  30  the  Weather  Bureau 
received  an  allocation  of  $17,700  for  a  study  to  develop 
a  method  of  long-range  weather  forecasting,  to  be 
carried  on  at  three  of  its  stations.  The  beginning  of 
the  study  \\;i>  delayed  until  October  28,  pending  the 
development  of  a  machine  which  was  ultimately  found 
to  be  of  Insufficient  value  to  warrant  its  use  on  the 
project.  The  estimated  dairj  average  employment  of 
is  persons  was  reached  on  December  7  and  lias  been 
maintained  to  date. 

Dl   IWliTMl    N'T    OF    COMMERCE 

Census.  Total  allocations  of  $9,881, 94S  have  been 
made  to  the  Bureau  of  the  Census,  whose  program 
includes  three  projects:  the  Alphabetical  Index  of  the 
Census  of  1900,  with  an  allocation  of  $1,804,948;  the 
Census  of  Business  Enterprise  of  1935,  $7,784,000; 
and  the  Survey  of  Retail  Trade,  $293,000. 

Because  of  the  changes  in  monthly  earnings  schedules 
in  St.  Louis  and  Philadelphia  where  these  projects  are 
located,  labor  costs  have  increased  and  further  allot- 
ments have  been  requested  to  supplement  the  funds 
already  provided.  These  have  been  refused.  Certain 
savings,  however,  will  be  effected  by  the  combination 
of  the  Survey  of  Retail  Trade  with  the  Census  of 
Business  Enterprise  of  1935. 

Need  for  the  Alphabetical  Index  of  the  Census  of 
1900  is  a  result  of  recent  security  legislation  on  the  part 
of  several  States  and  the  Federal  Government.  In  lieu 
of  direct  information,  the  Bureau  of  Census  will  be 
called  upon  to  furnish  the  ages  of  individuals  as  shown 
by  Census  records.  During  the  first  year  of  operation 
under  the  Social  Security  Act  (effective  from  July  1, 
1935"),  it  is  estimated  that  the  Bureau  will  receive  from 
350,000  to  500,000  such  requests,  and  probably  100,000 
per  year  thereafter.  The  constant  physical  handling 
of  the  Census  records  would  result  in  great  wear,  pre- 
senting an  immediate  need  for  transcribing  the  records 
to  cards,  as  contemplated  by  the  project.  These  cards 
are  to  be  indexed  by  family,  a  system  winch  it  is  esti- 
mated will  effect  a  saving  of  two-thirds  of  future  han- 
dling cost .  Tins  proj ect  will  have  an  estima  ted  average 
daily  employment  of  2,573  persons,  about  one-fourth  of 
whom  will  be  women. 

The  Census  of  Business  Enterprise,  which  will  begin 
actual  scheduling  soon  after  the  close  of  the  calendar 
year  1935,  will  provide  for  the  first  time  a  reasonably 
complete  inventory  of  the  essential  and  comparable 
items  of  information  concerning  all  lines  of  business 
in  the  United  States,  and  will  extend  in  important 
directions  the  information  already  existing  with  respect 
to  some  of  these  items.  An  integral  part  of  the  proj- 
ect will  obtain  new  information  concerning  small-scale 
production   activities  not  included  in   the  Census  of 


Manufactures.     It  is  estimated  that    the  average  daily 
employment  on  this  project  will  ex<       !  20,000  persons. 

Operated  in  conjunction  with  the  <  lensus  of  Business 
Enterprise,  the  Survey  of  Retail  Trade  is  of  particular 
interest  because  of  the  completeness  with  which  it  is 
planned  to  obtain  data  for  this  form  of  commercial 
enterprise.  By  administrative  order  the  Census  of 
Business  Enterprise  in  combination  with  the  Survey 
of  Retail  Trade  has  been  exempted  from  the  monthly 
earnings  schedule.  Payment  will  be  made  on  a  piece- 
work basis  except  in  the  case  of  tabulating  work.  The 
entire  census  will  not  be  completed  for  2  years,  although 
most  of  the  work  will  be  finished  by  the  summer  of 
L936. 

While  the  estimated  number  of  man-years  of  em- 
ployment to  be  provided  by  the  Bureau's  program 
which  started  on  September  16  totals  12,354  persons, 
the  number  actually  employed  during  the  week  end- 
ing December  28  was  3,094.  A  marked  rise  is  expected 
alter  scheduling  for  the  Census  of  Business  Enterprise 
is  begun. 

Fisheries. — To  the  Bureau  of  Fisheries,  which  is  pri- 
marily concerned  with  the  protection  and  conservation 
of  aquatic  life,  the  President  allocated  $175,000  for 
the  construction  of  fish  hatcheries  and  necessary  fish- 
culture  facilities,  such  as  artificial  ponds.  For  the 
improvement  of  salmon  spawning  streams  in  south- 
east and  central  Alaska,  repairs  to  the  Bureau's  marine 
railway,  and  destruction  of  predatory  enemies  of  sal- 
mon in  Bristol  Bay,  another  allocation  of  $55,996  was 
made. 

The  fish  hatcheries  are  located  in  four  States,  Mon- 
tana, Texas,  New  Mexico,  and  North  Carolina. 
Preliminary  work  was  to  be  done  under  contract  and 
the  first  part  of  the  project  started  in  Texas  on  Octo- 
ber 3.  In  Glacier  Park,  Mont.,  the  arrival  of  cold 
weather  necessitated  the  postponement  of  work  until 
spring.  In  New  Mexico  and  North  Carolina,  con- 
struction is  progressing  according  to  schedule.  Work 
on  the  Alaska  project  started  on  October  1  and  is 
now  employing  about  129  persons.  Total  employ- 
ment under  this  Bureau  was  maintained  above  or 
near  the  estimated  daily  average  of  340  persons  until 
recent  declines  brought  the  number  at  work  on  De- 
cember 28  down  to  176  person s. 

Lighthouses. — An  allocation  of  $20,000  was  made  to 
this  Bureau  to  construct  roads  and  make  minor 
repairs  on  lighthouse  reservations  in  Michigan,  Ore- 
gon, Washington,  and  California.  The  work  got 
under  way  on  October  19.  Employment  increased 
rapidly  to  a  peak  of  81  persons  on  December  14, 
dropping  to  52  on  December  28  due  to  the  completion 
of  work  in  Washington.  Because  of  a  shortage  of 
relief  labor  near  Point  Sur,  Calif.,  a  temporary  camp 
is  to  be  established  to  take  care  of  relief  labor  obtained 
from  other  localities. 
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Standards. — At  the  suggestion  of  the  National 
Resourn  -  Committee  and  most  of  the  Federal  agencies 
dealing  with  various  aspects  of  housing,  the  Bureau 
of  Standards  in  July  requested  $850,000  for  the  pur- 
pose  of  testing  building  materials,  particularly  in  rela- 
tion to  low-cost  housing  programs.  On  November  16 
an  allocation  of  $75,000  was  approved,  necessitating 
considerable  contraction  of  the  program  originally 
planned.  In  addition  to  actual  testing,  the  program 
will  include  the  inspection  of  buildings  in  various  parts 
of  the  country  to  determine  the  effect  of  time  and 
weather  upon  them. 

DEPARTMKM     OF    INTERIOR 

Alaska  Road  Commission. — Allocations  totaling 
$426,500  were  made  by  the  President  for  the  comple- 
tion of  a  road  between  the  farming  community  at 
Matanuska  Valley  and  the  market  town  .-it  Anchorage, 
Alaska,  providing  funds  for  the  preparation  of  the  road 
bed,  gravel  surfacing,  and  the  construction  of  necessary 
bridges.  To  provide  funds  for  the  clearing  of  rights 
of  way,  grading,  and  surfacing  on  about  30  mil< 
roads  which  are  feeders  to  this  main  highway,  further 
allocations  of  $2  15,000  w  ere  made. 

Administrative  orders  exempt  the  Commission  from 
the  regulation  providing  that  only  persons  certified  for 
assignment  i<»  work  by  the  United  States  Employment 
Sen  ice  shall  be  employed  upon  projects,  and  from  paj  - 
menl  of  the  regular  monthly  earnings  schedule. 

Since  the  projects  had  been  Btarted  under  P.  W.  A. 
fund-,  it  \\;i-  possible  t"  begin  work  immediately  after 
the  first  allocation,  and  to  maintain  an  employment 
level  of  approximately  80  percent  of  the  estimated 
daily  a\  erage  from  the  middle  of  July  until  October  12. 
Thereafter  adverse  weather  conditio]  sitated  a 

gradual  reduction  of  personnel  which  totaled  7(.»  relief 
and  47  uon-relief  \\  orkers  on  1  December  28 

Bituminous  Coal  Commission.  The  Bituminous 
Coal  Commission  was  created  by  an  act  of  (  iongress  on 
August  30,  1935.  On  November  8,  Presidential  ap- 
proval was  given  for  an  allocation  of  $90,000,  providing 
funds  to  supplement  the  regular  work  of  the  Commis- 
sion by  assembling  the  facts  accessary  for  a  study  of 
the  bituminous  coal  industry  and  the  industries  depend- 
ent thereon,  and  to  present  a  plan  to  provide  for 
miners  now  on  relief. 

Geological  Survey. — The  President  lias  allocated 
$10,000  to  the  Geological  Survey  for  iniseellaneous 
improvements  to  the  United  States  Naval  Petroleum 
Reserve  No.  1  in  the  Elk  Hills  oil  fields  at  Kern 
County,  Calif.  Wliile  the  administrative  details  are 
being  handled  by  the  Geological  Survey,  actual  super- 
vision of  the  work  is  being  undertaken  by  the  Navy 
Department.  On  December  28,  the  workers  on  this 
project  numbered  24. 

National  Park  Service.- — On  November  20,  the 
President  approved  an  allocation  of  $150,000  to  the 


National  Park  Service  for  a  preliminary  survey  of 
approximately  150  miles  of  the  Natchez  Trace  Park- 
way in  Mississippi.  This  project  will  include  the  draw- 
ing of  maps,  the  locating  of  historic  places,  and  the 
preparation  of  plans  and  specifications  for  the  Park- 
way Development  Project  for  which  $1,350,000  was 
allocated  on  the  same  date.  The  development  proj- 
ect will  consist  of  grading  work,  construction  of  drain- 
age facilities,  and  marking  and  developing  of  historic 
sites  along  approximately  40  miles  of  the  Natchez 
Trace  Parkway  between  Natchez  and  Tupelo.  The 
survey  is  to  be  conducted  under  force  account,  while 
the  actual  development  work  will  be  let  out  by  con- 
tract. 

Under  an  interbureau  agreement  in  effect  for  road 
projects  under  the  jurisdiction  of  the  National  Park 
Service,  the  Bureau  of  Public  Roads  will  supervise  the 
actual  work  on  this  project.  The  National  Park 
Service  has  therefore  recently  requested  that  the  rules 
and  regulations  in  force  for  Public  Roads  projects  be 
applied  to  this  project  also. 

The  remaining  portion  of  the  Service's  $1,510,000 
allocation  is  explained  by  the  pending  rescission  of  a 
$10,000  tree  survey  project  (Sequoia  National  Park) 
which  at  the  end  of  the  year  had  not  yet  been  acted 
upon  by  the  ( 'ompt  roller  ( reneral. 

Ofl  ducation.    On  October  14,  the  President 

approved  allocations  totaling  $2,025,219  for  five 
projects  for  assistance  to  educational,  professional,  and 
clerical  persons  to  be  conducted  by  this  Bureau. 
Treasury  warrants  were  countersigned  by  the  Comp- 
troller Genera]  on  November  8.  Rescissions  of  $959,965 
followed  by  reallocations  of  $919,602  of  this  amount 
reduced  the  total  allocations  to  $1,984,856.  The 
r<  -<  issions,  however,  have  Dot  yet  been  acted  upon  by 
the  ( 'omptroller  ( reneral. 

The  purpose  of  the  Survej  of  School  Problems 
Project,  for  which  $844,602  has  been  allotted,  is  to 
make  a  study  of  the  administration  of  127,000  local 
school  units  with  a  view  toward  reorganizing  school 
district-.  An  allocation  of  $500,000  has  been  made  for 
vocational  research  work  which  contemplates  a  study 
of  the  relation  of  certain  abilities,  aptitudes,  and  in- 
terests of  students  and  their  later  achievements.  A 
Nation-wide  survey  of  the  needs  and  opportunities 
for  the  vocational  and  educational  guidance  of 
Negroes  is  planned  under  an  allocation  of  $234,934. 
Another  allocation  of  $75,000  has  been  set  aside 
for  a  radio  educational  program  which  involves  the 
preparation  and  presentation  of  radio  programs 
to  clarify  the  activities  and  purposes  of  Govern- 
ment relief  and  other  activities.  The  fifth  project, 
for  which  $330,320  has  been  allocated,  involves 
the  establishment  of  civic  education  centers  to 
facilitate  debates  and  open  forum  discussions  of  cur- 
rent problems,  government,  economics,  and  cultural 
subjects. 
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Office  '  Indian  Affairs. — To  the  Office  of  Indian 
Affairs  is  delegated  the  management  of  all  activities 
invok  I  in  relations  with  the  Indians.  Under  the 
W  'rks  Program  an  allocation  of  $2,000,000  was  ap- 
proved for  this  agency.  In  accordance  with  the  provi- 
sion that  a  portion  of  the  amount  available  may  be 
expended  for  direct  relief  to  the  unemployable  Indian 
wards  on  the  various  reservations,  $500,000  has  been 
tentatively  set  aside  for  this  purpose.  The  remaining 
81 ,500,000  will  be  used  for  work  projects  involving  the 
construction  and  repair  of  houses,  bums,  and  out- 
buildings; improvement  of  wells  and  springs  for  do- 
I  j'-  w  liter  supply  ;  the  making  of  furniture  and  other 
handicraft  products;  and  the  clearance  of  land  forgar- 
dens  and  small  farms.  Preliminary  plans  for  prosecut- 
ing the  direct  relief  feature  of  this  project  have  been 
completed,  while  tentative  plans  for  the  construction 
work  an-  awaiting  the  approval  of  the  Commissi 
of  Indian  Affairs.  The  Comptroller  General  has 
yet  countersigned  the  \\  arrant  covering  this  project. 

Puerto  Rico  Reconstruction  Administration.  The 
Puerto  Rico  Reconstruction  Administration  was 
(•rented  by  Executive  order  on  May  28,  1935,  to  take 
the  place  of  the  Puerto  Rico  Emergency  Relief  Admin- 
istration which  had  operated  from  August  1933.  The 
functions  of  the  new  Administration  arc  "to  initiate, 
formulate,  administer,  and  supervise  a  program  of 
approved  projects  for  relief  and  work  relief  and  foi 
increasing  emploj  naent  in  Puerto  Rico." 

Allocations  totaling  $32,152,380  have  been  approved 
by  the  President  foi  six  types  of  projects;  rehabilitation, 
forestation,  slum  clearance,  rural  electrification,  school 
building,  and  other  construction.  Rescissionsol 
540  and  an  allocation  of  $850,000  have  not  yet  hen, 
appn>\  ed  by  the  (  tompt  roller  ( reneral. 

The  diversified  program  made  up  by  these  project-  i- 
designed  to  contribute  to  the  agricultural,  industrial, 
and  social  welfare  of  the  island.  The  rehabilitation 
program  provides  for  the  resettlement  of  destitute 
agriculture  worker-  on  subsistence  farms.  Processing 
plants,  work  shops,  and  marketing  facilities  are  being 
developed  and  a  program  to  eradicate  entile  ticks  and 
the  bud  rot  which  is  destroying  cocoanut  trees  is  being 
worked  out.  Workers  will  be  taught  new  methods  of 
fanning,  intended  to  help  them  become  self-supporting. 
Erosion  control  and  rebuilding  the  forests  which  have 
been  devastated  by  hurricane-  are  the  outstanding 
features  of  the  forestation  program.  Forestation  is 
important  because  without  trees  to  shade  the  coffee 
plants,  the  production  of  coffee  is  greatly  reduced. 

The  elimination  of  the  badly  crowded  living  quarters, 
which  are  partly  responsible  for  the  high  mortality 
rates  in  Puerto  Rico,  and  their  replacement  with 
modern  dwelhngs  is  the  object  of  the  slum  clearance 
projects.  In  connection  with  this  program  a  cement 
factory  is  being  constructed  in  order  that  this  building 


material  may  be  obtained  locally.  Since  Puerto  Rico 
has  no  local  coal  or  oil  supply,  construction  of  five  hydro- 
electric power  plants  is  included  under  the  rural 
electrification  program  of  the  P.  R.  R.  A.  The  power 
produced  in  these  plants  (which  will  be  turned  over  to 
the  Insular  Government  on  their  completion)  will  be 
used  to  operate  industry  throughout  the  island.  The 
University  of  Puerto  Rico  will  also  benefit  under  the 
Works  Program  to  the  extent  of  several  new  buildings. 

Employment  on  the  Administration  projects  started 
in  October  when  the  forestation  program  got  under 
way.  As  other  projects  or  sections  of  projects  started 
operations,  employment  expanded  rapidly  until  about 
14,()(tt)  persons  were  employed  on  December  28.  It  is 
expected  that  employment  will  increase  at  an  even 
more  rapid  rate  after  January  l  when  the  rehabilitation 
program  expands. 

Reclamation.  The  Bureau  of  Reclamation  is  charged 
with  the  construction  and  operation  of  irrigation 
developments,  and  the  supervision  of  the  settlement 
and  improvement  of  irrigated  lands.  The  regular 
program  of  the  Bureau  is  being  continued  and  ex- 
panded iimler  the  Works  Program.  Thirty  projects, 
involving  allocations  amounting  to  $82,650,000  have 
been  approved.  These  projects  maj  be  summarized 
as  follows: 
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Details  concerning  individual  projects  may  be  found 
in  the  table  <>n  the  page  62,  while  their  location  is  in- 
dicated in  the  map  on  the  following  page. 

Typical  of  projects  in  the  first  group  is  the  All- 
American  Canal,  in  California.  The  old  P.  W.  A. 
allotment  of  $9,000,000  is  practically  exhausted,  and 
the    new    allotment   of   $13, 000,000    will    enable    the 

Bureau  to  complete  this  irrigation  canal,  located  in 
arid  desert  land  in  the  southeast  corner  of  California. 
Other  notable  projects  in  this  classification  include  the 
Grand  Coulee  Dam  in  Washington  ($20,000,000  E.  R. 
A.  allotment),  which  had  been  given  $15,000,000  under 
a  prior  P.  W.  A.  allotment.  Contracts  for  the  entire 
project,  including  construction  of  a  power  plant, 
totaled  almost  $30,000,000,  and  most  of  the  $20,000,000 
of  E.  R.  A.  funds  will  go  for  these  contracts;  the  balance 
is  necessary  for  a  supervisory  force.  The  cofferdams 
on  the  project  are  already  nearly  completed. 

The  Central  Valley,  Calif.,  project  is  the  largest  of 
the  new  projects  which  are  completely  financed  by 
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Works  Program  funds.  The  total  cost  of  dams,  reser- 
voirs, and  related  structures  will  run  up  to  $15,000,000. 
Its  purpose  is  to  store  and  conserve  the  flood  and  waste 
3  of  the  Sacramento  and  San  Joaquin  Rivers  and 
their  tributaries  so  that  the  entire  flow  can  be  used  for 
flood  control,  irrigation,  improvement  of  navigation, 
and  protection  against  injury  of  the  delta  at  the  junc- 
tion of  the  two  rivers. 

Work  under  the  Bureau  of  Reclamation  is  in  general 
conducted  under  contract,  with  materials  furnished  by 
the  Procurement  Division  of  the  Bureau.  Regular 
employees  of  the  Bureau  perform  all  inspection  and 
supervision.  Installation  of  machinery  is  usually 
•  arried  on  under  force  account. 

Exemptions  from  the  90-percent  relief  labor  require- 
ment have  been  granted  to  the  Bureau  in  se\  eral  i 
due  mainly  to  two  special  circumstances.  Because  of 
the  remote  location  of  many  projects,  it  wa-  evident 
that  a  considerable  number  of  -killed  workers  would 
not  be  available  from  relief  roll-.  In  addition  many 
projects  involve  the  continuation  of  pn-\  iously  existing 
contracts,  and  exemption  became  necessary  in  order  to 
continue  or  renew  the  contracts  on  the  Bame  basis. 
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Five  major  stages  of  operation  describe  the  progress 

of  any  of  these  projects.  They  are:  initial  survey 
work;  preliminary  force-account  work;  advertising 
specifications  for  bidding  and  awarding  of  contracts; 
assembling  of  materials,  supplies,  and  equipment  on 
the  site  by  the  contractor;  and  active  construction. 
It  has  been  the  Bureau's  practice  to  have  all  survey 
work  completed  before  the  Government  construction 


crew  moves  in.  For  this  reason  employment  on  the 
Central  Valley,  Carlsbad,  Salt  River,  Boise  Payette, 
Burnt  River,  and  Riverton  projects,  which  are  in  the 
first  stage,  is  at  a  minimum.  Slightly  more  than  100 
men  were  at  work  in  this  group  on  December  28. 

After  completion  of  the  survey  work  the  Government 
construction  forces  build  laboratories,  roads,  houses, 
and  power  and  telephone  lines.  The  Colorado  River, 
Tex.,  project  is  in  this  second  stage,  and  employed 
205  men  on  December  28.  In  the  fourth  and  fifth 
stages  of  completion  may  be  cited  Grand  Coulee, 
Wash.;  Vale,  Oreg. :  Casper-Alcova,  Wyo.  These  three 
project-  had  3,900  persons  at  work  on  December  28. 
Total  employment  on  that  date  was  4,353  persons, 
4,186  of  whom  were  non-relief  and  107  relief  workers. 

St.  Elizabt  ths  Hospital-  On  August  22,  the  President 
allocated  $9,500  for  improvements  and  repairs  on  St. 
Elizabeths  Hospital,  an  institution  for  the  treatment 
of  mental  diseases,  in  Washington,  D.  C.  It  is  esti- 
mated that  60  percent  of  the  total  amount  will  be 
-pent  for  labor.  Due  to  the  scarcity  of  relief  labor  in 
the  District  of  Columbia,  the  commencement  of  work 
waa  delayed  until  November  7.     The  duration  of  this 

project   has  been  extended  from    1   to  7  months  for  the 

-.•one  reason. 

Temporary  Gfovemmenl  oj  tin  \  irgin  Islands. — 
Presidential  approval  waa  recently  given  for  three 
projects  to  operate  under  the  Temporary  Government 
of  the  \  irgin  Islands.  The  total  allocation  of  $434,600 
m.  hide-  $192,000  for  road  construction,  $151,200  for 
the  development  of  sis  island  communities,  $91,400 
for  the  development  of  a  Government-owned  hotel 
and  cottage  group  at  St.  Thomas. 

These  project-  in  common  with  those  of  other'  agen- 
cies operating  in  the  Territories  have  been  exempted 
from  the  monthly  earnings  Bchedule  and  from  the  rule 
requiring  the  services  of  the  United  States  Employment 
ice.  Preliminary  work,  such  :is  the  drafting  of 
plana  and  specifications,  and  classification  of  personnel 
has  already  started  while  the  land-acquisition  program 
waa  expected  to  get  under  way  about  January  I,  1936. 

DEPARTMENT    OF    LABOR 

Immigration  <u<d  Xaturalizatiort.  The  Jiureau  of 
Immigration  and  Naturalization  has  received  a  Presi- 
dential allocation  of  $179,895  for  miscellaneous  repairs 
to  four  of  its  immigration  station-  located  at  Boston, 
Ma<s.;  Detroit,  Mich.;  Ellis  Island,  X.  Y.;  and  Glou- 
•  r  City,  N.  J.  The  expected  employment  quota  of 
200  had  almost  been  reached  on  December  28,  when  166 
persons  were  at  work.  The  projects,  prosecuted  under 
force  account,  are  expected  to  last  until  the  end  of 
June  1936. 

(  nit, (I  States  Employment  Service.-  Apart  from  its 
function  as  employment  agency  for  the  Works  Program 
the  United  States  Employment  Service  has  undertaken 
two  research  projects.     One,  for  which  $350,100  was 
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allocated  l>\  the  I 'resident ,  is  a  study  to  determine  those 
skills  which  are  common  to  several  occupations.  The 
need  of  such  information  lias  Long  been  felt.  The 
second  project,  amounting  to  $550,000,  involves  an  in- 
\enlor\  of  BUCh  characteristics  as  occupation,  sex,  and 
age  of  workers  Beeking  employment.  This  inventory 
is  to  be  pei  formed  by  tabulating  the  records  (estimated 
to  represent  between  8  and  9  million  persons)  of  the 
various  United  States  Employment  Offices  throughout 
the  country.  A  Large  temporary  stall"  is  now  being  em- 
ployed lor  this  project  to  take  information  from  the 
records,  while  at  a  later  date  a  relatively  small  number 
of  persons  will  he  used  for  the  machine  tabulation. 

The  Occupational  Analysis  Survey  was  employing 

285  persons  by  December  2S,  while  the  Labor  Inven- 
tory project  had  1,103  persons  at  work  on  the  same 
date.  The  total  number  of  1,388  employed  on  both 
projects  was  ID  percent  above  the  estimated  daily 
average. 

NAVY    DEPARTMENT 

Yards  and  Docks. — One  of  the  nine  bureaus  in  the 
Navy  Department,  the  Bureau  of  Yards  and  Docks, 
has  assigned  to  it  all  activities  connected  with  the 
design  and  construction  of  buildings,  utilities,  ways, 
and  other  structures  intimately  connected  with  marine 
activities.  Its  projects,  operated  under  the  Works 
Program,  deal  with  general  rehabilitation  and  improve- 
ment of  yards  ami  docks,  water-front  grounds,  marine 
barracks,  buildings,  transit  and  storage  projects,  as 
well  as  with  a  number  of  construction  projects  on  build- 
ings, quays,  drydocks,  etc.  The  President  approved 
allocations  totaling  $17,378,470  for  the  Bureau.  Three 
rescissions  totaling  $33,000  subsequently  reduced  the 
amount  to  $17,345,470. 

The  program  got  under  way  early  in  August  and  by 
December  15  operations  had  started  on  all  but  one  of 
the  227  approved  projects.  One  project,  with  an  allot- 
ment of  $5,700  for  work  at  the  Norfolk  (Va.)  Xavy 
Yard,  has  already  been  completed. 

Employment  expanded  as  projects  commenced  op- 
erations until  on  December  28  there  were  17,369  per- 
sons at  work  on  the  225  active  projects.  Of  these, 
16,168  or  93  percent  had  been  taken  from  the  relief 
rolls.  This  ratio  of  relief  to  nonrelief  workers  has  been 
maintained  throughout  in  the  face  of  shortages  of 
skilled  labor  on  the  relief  rolls  at  Pensacola,  Fla.; 
Annapolis  and  Indian  Head,  Md.;  Mare  Island,  Calif.; 
Parris  Island,  S.  C;  and  Washington,  D.  C.  In  order 
to  expand  employment,  the  Bureau  was  obliged  to 
provide  transportation  to  and  from  the  place  of  work  in 
a  number  of  instances. 

TREASURY    DEPARTMENT 

Coast  Guard. — Forty-eight  Coast  Guard  projects 
totaling  $5,263,995  have  been  approved  by  the  Presi- 
dent.    These  projects  fall  into  three  main  categories 


which  lit  in  with  the  usual  wrork  of  the  Bureau:  first, 
repair  of  Coast  Guard  stations;  second,  repair  of  the 
Bureau's  coastwise  telephone  lines;  third,  the  construc- 
tion of  Coast  Guard  boats.  The  telephone  repair 
projects  are  conducted  under  force  account,  while  the 
two  other  types  are  generally  handled  under  contract. 

A  few  projects  are  not  yet  in  operation.  Delay  until 
now  has  been  due  in  part  to  the  technical  difficulties 
involved  in  letting  boat-building  contracts.  On  De- 
cember 28,  persons  at  work  on  Coast  Guard  projects 
numbered  609. 

Jntt ■  nial  Revenue.- — The  Bureau  of  Internal  Revenue 
has  instituted  tliree  surveys  in  connection  with  the 
collection  of  income  taxes,  miscellaneous  or  "nuisance" 
taxes,  and  alcohol  taxes.  This  work  is  being  conducted 
in  greater  detail  than  would  have  been  possible  under 
the  Bureau's  regular  appropriation.  For  this  purpose 
the  President  allocated  $5,083,487.  It  is  stated  that 
the  amount  of  taxes  which  will  be  collected  as  a  result 
of  these  projects  will  considerably  exceed  their  cost. 
A  total  of  3,423  persons  were  engaged  in  this  work  on 
December  28. 

Procurement.— T\\e  Procurement  Division,  which 
includes  the  Office  of  the  Supervising  Architect,  has 
been  granted  $530,784  for  a  project  for  the  decoration 
of  public  buildings.  Since  considerable  difficulty  was 
encountered  in  finding  a  sufficient  number  of  qualified 
artists  on  relief  to  fill  the  employment  quota,  the  re- 
quired proportion  of  workers  to  be  drawn  from  relief 
rolls  was  reduced  from  90  to  75  percent.  Employ- 
ment expanded  after  the  granting  of  this  exemption, 
and  218  persons  were  at  work  on  December  28.  A 
second  project  involving  miscellaneous  improvements, 
for  which  $12,800  was  allocated,  has  been  turned  over 
to  the  Iowra  State  W.  P.  A.  for  prosecution. 

Public  Health. — An  allocation  of  $3,450,000  has  been 
made  to  this  Bureau  for  a  survey  of  public  health. 
Three  main  lines  of  investigation  are  to  be  followed: 
a  study  of  chronic  disease,  information  for  which  is 
being  obtained  by  a  house-to-house  canvass  in  selected 
cities;  a  study  of  occupational  mortality  and  morbidity, 
based  on  the  records  of  sick-benefit  associations;  and  a 
study  of  hospital  facilities  and  out-patient  clinics.  On 
December  28  a  total  of  4,343  persons  were  at  work. 

Secretary's  Office. — The  Office  of  the  Secretary  of  the 
Treasury  has  received  an  allocation  of  $1,200,000  for  a 
study  of  income  tax  returns,  which  is  to  supplement 
the  annual  report  on  "Statistics  of  Income."  Informa- 
tion is  being  assembled  at  various  local  Internal  Reve- 
nue Offices  and  sent  to  Baltimore,  Md.,  for  tabulation. 

On  December  28  there  were  941  regular  workers 
employed  in  addition  to  46  young  persons,  working 
one-third  the  regulation  hours  and  receiving  one-third 
the  usual  pay,  who  were  supplied  through  the  National 
Youth  Administration. 
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WAR    DEPARTMENT 

(  oj  Engineers. — The  nature  of  the  work  con- 

due  by  the  Corps  of  Engineers  (Division  of  Rivers 
and  Harbors)  under  the  Works  Program  closely  resem- 
bles its  usual  activity  under  the  War  Department.  It 
involves  flood  control,  development  of  hydroelectric 
power,  construction  of  reservoirs,  improvement  of 
streams,  and  other  river  and  navigation  work,  such  as 
dredging  and  broadening  channels  to  improve  inland 
transportation.  Only  projects  costing  more  than 
$25,000  are  usually  handled  by  the  Corps  of  Engi- 
neers, while  similar  projects  involving  less  than  that 
amount  and  not  directly  related  to  War  Department 
work  are  being  prosecuted  by  the  W.  P.  A. 

Project  proposals  submitted  to  the  W.  P.  A.  are 
referred  directly  to  the  Districl  Engineers  of  the 
various  Engineers  Divisions  having  jurisdiction  i 
the  region  involved  for  analysis  of  engineering  sound- 
ne-s  and  feasibility.  With  the  Districl  Engineers 
rests  the  decision  as  to  *  bether  projects  are  to  be  i 
ecuted  by  the  Corps  of  Engineers  or  by  the  W.  P.  A., 
as  well  as  the  actual  supervision  of  the  projects  in 
operation.  In  addition,  certain  members  of  the  <  "ip- 
of  Engineers  have  been  appointed  general  engineering 
consultants  to  the  W.  P.  A.,  to  facilitate  the  Bpeedy  and 
efficient  development  of  the  Works  Program. 

Allocations  totaling  $129,686,169  have  been  made 
to  the  Corps  of  Engineers  for  90  work  projects,  the 
Location  of  which  is  indicated  in  the  map  on  the  fol- 
lowing page.  An  additional  $2,< ,000,  half  for  ad- 
ministrative purposes  and  half  for  land  purchase  has 
also  been  allocated.  Another  million  dollar-  for  the 
Blue-tone  Reservoir  had  been  provided  prior  to  the 
passage  of  the  E.  \i.  A.  Act.  Ab  I  00,000  of  the 
total  was  made  available  for  34  projects  Involving  Hood 
control,  the  development  of  hydroelectric  power  and 
the  construction  of  reservoirs,  while  the  remaining 
$88,000,000  covers  56  projects  for  dredging,  channel 
improvement,  and  general  improvement  of  inland  water 
transportation. 

More  than  90  percent  of  the  total  amount  will  be 
used  for  30  project-  of  major  importance  in  these  two 
groups,  among  which  the  slack-water  channel  improve- 
ment on  the  upper  Mississippi  River,  dike  construction 
on  the  upper  Missouri  River,  dam  and  reservoir  con- 
struction at  Fort  Peck,  Mont.,  and  channel  construc- 
tion at  Los  Angeles  are  outstanding.  There  is  also 
provision  for  initial  work  on  four  projects  for  which  the 
funds  made  available  represent  only  a  small  portion 
of  the  total  completion  cost.  These  are  the  Trans- 
Florida  Ship  Canal  connecting  the  Atlantic  Ocean 
with  the  Gulf  of  Mexico,  the  Passamaquoddy  project 
to  develop  the  utilization  of  tidal  power  for  the  genera- 
tion of  hydroelectric  power,  the  Bluestone  Reservoir 
for  flood  control  and  hydroelectric  power  on  the  New 
River  in  West  Virginia,  and  the  Sardis  Reservoir  for 


flood  control  on  the  Yazoo  River  System  in  Mississippi. 
Of  the  90  approved  projects  all  but  three  have  start- 
ed work.  The  allocation  on  one  of  these  ($1,000,000) 
was  not  received  until  December  19,  and  the  warrant 
was  signed  on  December  27.  The  project  at  Ocean  City 
Harbor,  Md.,  has  already  had  its  contract  awarded, 
while  the  Sardis  River  project  is  awaiting  the  pur- 
chase of  land.  By  the  end  of  December,  13  projects, 
for  which  $687,000  had  been  allocated,  were  reported 
as  complete.     These  are  listed  below. 

'   '"':  Allocation 

Bellingham,  Wash $16,  000 

a  River,  Ky    2,000 

Rock  River,  111.       ...                   25,000 

Baven  Harbor,  Maine                    40,000 

Honga  River,  Md 40,000 

Eta  ige  Hi.'  r,  Mich                      30,  000 

Rochester  Harbor,  N.  Y 07,000 

Shipyard  River,  B.  C        35,noo 

Chickasaw  Creek,  Ala                                            ..  42,000 

-•    Clair  River,  Mich  50,  000 

Norfolk  Harbor,  Va  100,  000 

Column                                     ivei  .  W  ash  1  10, 000 

Columbia  River,  Oreg  100,  000 

Employment    od   Corps   of   Engii rs   projects   has 

increased  gradually  bo  a  total  of  37,288  persons  on 
December  28.  Tins  figure  represented  about  11  per- 
cent of  the  estimated  daily  average  for  the  projects 
in  operation.  About  7}  percent  of  the  total  persons 
working  had  been  taken  from  the  relief  rolls,  a  ratio 
which  has  remained  practically  constant  since  the 
commencement  of  the  program. 

<  ertain  difficulties  delayed  the  expansion  of  em- 
ployment before  December  l.  A  shortage  of  labor  in 
certain  areas  resulted  in  the  suspension  and  subsequent 
rescission  $3,205,000)  of  7  projects  and  the  partial 
-ion  of  13  others  ($12,825,000).  Loss  of  time 
prior  to  the  granting  of  exemptions,  the  reluctance  of 
workers  to  accept  employment  at  projects  too  distant 
from  their  home-,  and  problems  arising  from  the  trans- 
portation of  these  workers  and  others  to  projects  in 
more  remote  places  hampered  progress.  Difficulties 
involved  in  the  purchase  or  condemnation  of  land  also 
delayed  the  program,  as  well  as  adverse  weather  which 
has  caused  the  suspension  of  two  projects  for  the 
duration  of  the  winter. 

Quartermaster  Corps. — The  Quartermaster  Corps  has 
supervision  over  work  projects  for  construction,  im- 
provements and  repairs  at  Army  forts,  posts,  National 
Guard  camps  and  national  cemeteries.  Allocations 
totaling  §14,672,766  have  been  made  for  these  purposes. 

By  December  15,  all  but  7  of  the  227  projects  ap- 
proved for  the  Corps  had  started  work.  Of  these, 
two,  with  allocations  recently  received  totaling  $700,000 
for  work  in  the  Panama  Canal  Zone,  were  not  counter- 
signed by  the  Comptroller  General  until  December  27. 
Four  other  projects  amounting  to  $17,900  were  sus- 
pended and  the  one  remaining  project  is  expected  to 
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start  aft*  i  .lanuary  1,  1936.  In  addition  to  the  seven 
inactive  rojeets  mentioned  above,  nine  others  have 
been  temporarily  suspended  because  of  winter  weather, 
b  will  start  again  i — "on  as  work  is  possible.  With 
three  exceptions  all  the  projects  of  the  Quartermaster 
(  orps  are  being  prosecuted  entirely  on  a  force-account 
basis.  The  other  three  are  only  partly  contract  work. 
Work  has  beguD  or  bids  have  already  been  advertised 
on  all  the  coi  •  ract  jobs. 

Employment  under  the  Corps  expanded  rapidly 
until  the  first  week  in  October.  More  recently,  the 
pace  of  expansion  has  been  slackened  considerably  due 
to  the  Lack  of  qualified  labor  on  the  relief  roll-. 
On  December  28,  employment  totaled  16,982  persons 
of  whom  15,810  or  93  percent  had  been  token  from  the 
relief  rolls.  This  total  constituted  about  76  percent 
of  the  estimated  average  daily  employment  on  the 
projects  which  had  been  started.  'Die  required  ratio 
of  90  percent  relief  and  10  percent  non-relief  workers 
has  been  maintained  by  the  Corps  since  the  inception 
of  its  program,  despite  the  difficulties  resulting  from  a 
shortage  of  relief  labor  in  many  instant 

AI.I.l  "i     I'W  l.l  LING      W    I  HORITY 

This  Authority   was  created  bj   act  of  Congri 
June   1934   with  it-  purpose  the  elimination  of  alley 
slums  in  the  District  of  Columbia.     To  accomplish  this 
end,  $200,000  was  allocated  to  the  Authority  by  the 
President  on  Not  ember  16. 

The  Commissioners  of  the  District  of  Columbia  and 
the  National  Capital  Park  and  Planning  Commission 
have  been  authorized  by  the  act  to  pass  on  all  plans  and 
specifications  as  well  as  to  decide  on  methods  of  con- 
demnation of  land  when  necessary.  At  present,  hind 
acquisition  is  being  completed  preparatory  to  drawing 
up  plans  and  specifications.  Some  of  the  properties  to 
be  included  are  already  under  contract  for  purchase.  It 
is  expected  that  work  on  each  site  will  be  carried  on 
separately,  in  order  thai  contracts  may  be  Lei  irrespec- 
tive of  the  progress  of  land  acquisition  on  other  sites. 

LIBRAR1     "l     I  ONGH 

An  allocation  of  $21 1,500  was  made  by  the  President 
on  September  l(.t  to  the  Library  of  ( Jongress  to  be 
in  the  construction  of  talking  book  machine-  for  the 
blind.     The  project  is  Located  in  New  York  City. 

No  labor  shortage  is  anticipated  because  an  experi- 
enced director  has  been  secured  from  the  New  York 
Foundation  for  the  Blind  in  order  that,  with  the  super- 
vision of  a  small  staff  of  competent  workmen,  the  con- 
struction of  the  machines  can  be  a  ceom  pushed  under 


force  account  by  unskilled  laborers  or  by  white-collar 
workers.  Work  started  December  22,  and  it  is  ex- 
pected that  by  the  middle  of  January  the  full  staff  of 
189  men  will  be  employed. 

BUBAL    ELECTRIFICATION    ADMINISTRATION 

The  Rural  Electrification  Administration  was  estab- 
lished by  Executive  order  on  May  11,  1935,  to  "initiate, 
formulate,  administer,  and  supervise  a  program  of 
approved  projects  with  respect  to  the  generation, 
transmission,  and  distribution  of  electric  energy  in 
rural  areas."'  While  the  Administration  has  taken 
steps  to  advertise  to  the  farm  population  the  advan- 
tages of  having  electricity  available,  as  well  as  to 
interest  local  bodies  in  the  construction  of  rural 
distributing  systems  and  Lines,  its  mosl  important 
activities  have  to  do  with  the  Loaning  of  funds  either 
to  private  corporations  and   cooperative  associations 

or  1"  Mate-  and  local  public  bodies.  Such  loans  are 
intended  to  facilitate  the  financing  of  electric  distribu- 
tion Lines.  Loan-,  but  no  grants-in-aid,  may  be  made 
by    the    Administration    up    to    the   entire   cost    of   the 

project,  on  a  20-year  basis  with  interest  at  3  percent. 
I  Fsualry  a  mortgage  is  taken  as  security.  Free  engineer- 
ing and  Legal  advice  are  provided  for  those  negotiating 
Loans.  Applications  for  loans  are  examined  to  deter- 
mine if  the  proposed  construction  would  be  self- 
liquidating  and  to  Bee  if  the  new  consumers  are  likely 
to  receive  adequate  Bervice  at  reasonable  prices.  If  an 
allotment  i-  to  be  made,  certain  general  regulations 
must  be  observed  in  prosecuting  the  project.  The 
Administration  must  approve  construction  contracts 
entered  into  by  the  borrower,  not  Less  than  25  percent 

Of    the    loan    mU8(     be    spcnl     for    work    mi    the    project, 

wages  determined  by  the  Administration  in  accord  with 

Local    conditions    must     be    paid,    and     hours    of    work 
ed  8  p«r  day  or  40  per  week. 

Presidential  rescissions  of  $2,543,005  and  approvals 
of  $33,500,  not  yet  countersigned  by  the  Comptroller 
General,  bring  the  total  allocation-  from  the  fund 
provided  by  the  Emergency  Relief  Appropriation  of 
L935  to  $8,577,012,  to  provide  6,327  miles  of  distribu- 
tion hne.  In  the  total  is  included  $1,600,000  to 
finance  wiring  of  home-.  Eighteen  loan  contracts, 
aggregating  $3,052,562  in  value  and  providing  for 
_  7  2  miles  of  line,  have  been  executed,  it  is  estimated 
that  the  18  loan  contracts  will  bring  electricity  to 
approximately  10,500  rural  families. 

Construction  work  has  been  started  on  three  projects, 
providing  $298,158  for  234.5  miles  of  line.  In  Dallas 
County,  Iowa,  a  line  of  2.6  miles  was  completed  on 
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December  18,  while  Tennessee  Valley  Authority  crews 
have  completed  and  energized  30  miles  of  line  in 
Rhea  County,  Tenn.  Employment  on  December  28 
on   work    projects  under  lliis   Administration   totaled 


,>l  persons. 


\  I    I  I   ItANS      A  1)  M  I  \I>TK  A  TION 


The  President  between  Julj  r_'  and  August  30 
approved  L6  force-account  projects  for  the  Veterans' 
Administration.  These  projects,  for  which  $1 ,234,120 
was  allocated,  involve  the  construction  and  repair  of 


veterans'  hospitals  in  14  States.  The  labor  required 
is  mainly  skilled  construction  labor,  although  a 
considerable  proportion  of  unskilled  building  labor  is 
needed. 

The  Veterans'  Administration  has  been  able  to  stay 
well  within  the  requirement  that  at  least  90  percent 
of  all  workers  come  from  the  relief  rolls.  Because  of 
cold  weather  in  several  States,  employment  has 
fluctuated  between  1,400  and  1,600  during  the  past 
month.  On  December  28  there  were  1,411  workers  on 
the  pay  roll.     Of  these,  1,335  were  relief  persons. 
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STATUTORY  AND  TECHNICAL  ASPECTS  OF  THE   PROGRAM 


THE    EMERGENCE     RELIEF    APPROPRIATION    ACT     OF     1935 

Appropriation.  The  President  on  Aprils,  1935,  ap- 
proved  the  Emergency  Relief  Appropriation  Act  of 
1935  (Public  Resolution  No.  1 1,  74th  Cong.,  H.  J.  Res. 
117,  Making  Appropriations  for  Relief  Purposes).  The 
act  appropriated  $4,000,000,000  and  authorized  the 
transfer  of  $880,000,000  from  other  funds,  in  order  to 
provide  relief,  work  relief,  and  to  increase  employment 
by  providing  for  useful  projects.  The  act  further  pro- 
vided that  this  fund  was  to  he  used  "in  the  discretion 
and  under  the  direction  of  the  President,  to  be  imme- 
diately available  and  to  remain  available  until  June 
30,  1937  *  *  *."  It  was  the  purpose  of  the  legis- 
lation to  furnish  employment  on  useful  projects  and 
thus  to  effect  a  substantial  reduction  in  the  emergency 
relief  rolls. 

Project  limitation. — The  act  specified  general  cate- 
gories of  projects,  and  in  addition,  placed  limits  on  the 
expenditure  of  funds  for  each  group.  It  provided  that 
"this  appropriation  shall  be  available  for  the  following 
classes  of  projects,  and  the  amounts  to  be  used  for  each 
class  shall  not,  except  as  hereinafter  provided,  exceed 
the  respective  amounts  stated,  namely:  (a)  highways, 
roads,  streets,  and  grade-crossings  elimination,  $800,- 
000,000;  (b)  rural  rehabilitation  and  relief  of  stricken 
agricultural  areas,  and  water  conservation,  transmoun- 
tain  water  diversion  and  irrigation  and  reclamation, 
$500,000,000;  (c)  rural  electrification,  $100,000,000; 
(d)  housing,  $450,000,000;  (e)  assistance  for  educa- 
tional, professional,  and  clerical  persons,  $300,000,000; 
(J)  Civilian  Conservation  Corps,  $600,000,000;  (g)  loans 
or  grants,  or  both,  for  projects  of  States,  Territories, 
possessions,  including  subdivisions  and  agencies  thereof, 
municipalities,  and  the  District  of  Columbia,  and  self- 
liquidating  projects  of  public  bodies  thereof,  where,  in 
the  determination  of  the  President,  not  less  than  25 
per  centum  of  the  loan  or  the  grant,  or  the  aggregate 
thereof,  is  to  be  expended  for  work  under  each  particu- 
lar project,  $900,000,000;  (h)  sanitation,  prevention  of 
soil  erosion,  prevention  of  stream  pollution,  sea  coast 
erosion,  reforestation,  forestation,  flood  control,  rivers 
and  harbors,  and  miscellaneous  projects,  $350,000,000: 
Provided  further,  That  not  to  exceed  20  per  centum  of 
the  amount  herein  appropriated  may  be  used  by  the 
President  to  increase  any  one  or  more  of  the  foregoing 
limitations  if  he  finds  it  necessary  to  do  so  in  order  to 
effectuate  the  purpose  of  this  joint  resolution     *     *     *." 

Wage  policy. — In  section  7  of  the  resolution  the 
general  wage  policy  was  set  forth  as  follows:     "The 


President  shall  require  to  be  paid  such  rates  of  pay 
for  all  persons  engaged  upon  any  project  financed  in 
whole  or  in  part,  through  loans  or  otherwise,  by  funds 
appropriated  by  this  joint  resolution,  as  will  in  the 
discretion  of  the  President  accomplish  the  purposes  of 
this  joint  resolution,  and  not  affect  adversely  or  other- 
wise tend  to  decrease  the  going  rates  of  wages  paid  for 
work  of  a  similar  nature. 

"The  President  may  fix  different  rates  of  wages  for 
various  types  of  wTork  on  any  project,  which  rates  need 
not  be  uniform  throughout  the  United  States:  Pro- 
vided, however,  That  whenever  permanent  buildings  for 
the  use  of  any  department  of  the  Government  of  the 
United  States,  or  the  District  of  Columbia,  are  to  be 
constructed  by  funds  appropriated  by  this  joint  reso- 
lution, the  provisions  of  the  Act  of  March  3,  1931 
(U.  S.  C,  Supp.  VII,  title  40,  sec.  276a),  shall  apply 
but  the  rates  of  wages  shall  be  determined  in  advance 
of  any  bidding  thereon." 

Miscellaneous  provisions. — The  resolution  permitted 
the  use  of  funds,  in  the  discretion  of  the  President,  "for 
the  purpose  of  making  loans  to  finance,  in  whole  or  in 
part,  the  purchase  of  farm  lands  and  necessary  equip- 
ment by  farmers,  farm  tenants,  croppers,  or  farm 
laborers."  The  President  wTas  also  authorized  "to 
acquire,  by  purchase  or  by  the  powyer  of  eminent 
domain,  any  real  property  or  any  interest  therein," 
and  to  dispose  of  such  property  in  his  discretion.  The 
resolution  further  authorized  the  President  to  sell  any 
securities  acquired  under  title  II  of  the  National 
Industrial  Recovery  Act  or  under  the  present  joint 
resolution  and  funds  realized  from  such  sales  "shall  be 
available  to  the  President,  in  addition  to  the  sums 
heretofore  appropriated  under  this  joint  resolution, 
for  the  making  of  further  loans  under  said  Act  (the 
National  Industrial  Recovery  Act)  or  under  this  joint 
resolution." 

Extension  of  P.  W.  A.  and  F.  E.  R.  A. — Other  provi- 
sions of  the  resolution  extended  the  Federal  Emergency 
Administration  of  Public  Works  until  June  30,  1937, 
and  in  section  10,  specified  that  "Until  June  30,  1936, 
or  such  earlier  date  as  the  President  by  proclamation 
may  fix,  the  Federal  Emergency  Relief  Act  of  1933,  as 
amended,  is  continued  in  full  force  and  effect." 

EXECUTIVE    ORDERS 

The  President  was  authorized  by  section  6  of  the 
Emergency  Relief  Appropriation  Act  of  1935  "to  pre- 
scribe such  rules  and  regulations  as  may  be  necessary 
to  carry  out"  the  joint  resolution. 
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Thirty-  ;  Executive  orders  had  been  issued  by  the 
Presid  ip  to  November  15,  1935,  which  directly  and 

indirectly  affected  the  operation  of  the  act.  Many  of 
these  orders  were  of  minor  importance  and  others 
amended  in  some  manner  prior  Executive  orders. 

The  orders  roughly  group  themselves  into  three  di- 
visions: (a)  those  creating  new  organizations  or  ac- 
complishing the  transfer  of  certain  functions  previously 
performed  ther  independent  agencies  to  agencies 

operating  under  this  Program;  (b)  those  pertaining  to 
the  general  policy  in  regard  to  conditions  of  employ- 
ment and  project    procedure  under  the   Program; 
those  concerned  with  the  operation  of  other  agent  . 
the  Government  that  are  participating. 

Group  (a).  Executive  orders  relating  to  administratis 
organizations.-  The  administrative  organization  de- 
signed to  carry  out  the  purposes  of  the  Emergency 
Relief  Appropriation  Acl  of  1935  was  established  by 
Executive  Order  7034,  issued  May  6,  1935.  This 
order  created  three  major  Governmental  agencies, 
namely,  the  Division  of  Applications  and  Information 
of  the  National  Emergency  Council;  the  Advisorj 
Committee  on  Allotment-:  and  the  Works  Prog 
Adminisl  ration. 

Division  of  Applications  and  Enformation:  The 
functions  of  the  Division  of  Applications  and  Informa- 
tion, as  Bel  forth  in  the  order  were  to  receive  "applica- 
tions for  projects,  cause  the  applications  to  be  examined 
and  reviewed  *  *  *  and  transmit  such  applica- 
tions t<>  the  Advisory  Committee  on  Allotments 
*  *  *."  In  addition,  the  Division  "shall  furnish  in- 
formation tn  the  public  on  allotment-  made  and  on  the 
progress  of  all  projects  as  they  are  initiated  and  carried 
forward." 

Advisory  Committee  on  Allotments:  To  the  Ad- 
visory Committee  on  Allotments  was  assigned  the 
function  of  making  "recommendations  to  the  President 
with  respect  to  allotments  of  funds  for  such  projects 
covered  by  the  applications  submitted  by  the  Division 
of  Applications  and  [nformation  as  will  constitute  a 
coordinated  and  balanced  program  of  work     *     *     *." 

Works  Progress  Administration:  The  Work-  Prog- 
ress Administration,  established  by  the  order,  baa  as 
its  function  the  responsibility  for  the  "honest,  efficient, 
speedy,  and  coordinated  execution  of  the  work  relief 
program  as  a  whole,  and  for  the  execution  of  that 
program  in  such  manner  as  to  move  from  the  relief 
rolls  to  work  on  such  projects  or  in  private  employ- 
ment the  maximum  number  of  persons  in  the  shortest 
time  possible." 

To  achieve  the  purpose  of  providing  the  maximum 
of  work  for  persons  now  on  relief  rolls,  the  Works 
Progress  Administration  was  authorized  to  establish 
and  operate  "a  division  of  progress  investigation  *  *  * 
so  as  to  insure  the  honest  execution  of  the  work  relief 
program";  to  require  periodic  reports  on  the  progress 
of  projects  and  employment,  and  to  recommend  the 


termination  of  projects  which  do  not  afford  the  desired 
amount  of  employment.  With  the  approval  of  the 
President,  the  Works  Progress  Administration  was 
authorized  to  prescribe  rules  and  regulations  to  assure 
the  maximum  of  employment  under  the  new  works 
program  for  persons  on  relief  and  to  govern  the  selec- 
tion of  these  persons  for  employment.  Furthermore, 
it  was  required  that  investigations  of  wages  and  work- 
ing conditions  be  conducted  and  such  findings  reported 
"as  will  aid  the  President  in  prescribing  working  con- 
ditions and  rates  of  pay  on  projects." 

The  important  function  of  organizing  and  executing 
an  extensive  works  program  was  given  to  the  Works 
Progress  Administration .  In  the  words  of  the  Execu- 
tive oidcr.  this  agency  shall  "recommend  and  carry  on 
small  useful  projects  designed  to  assure  a  maximum 
of  employment  in  all  localities."  The  coordination 
of  statistical  or  other  fact-finding  projects  under  the 
Works  Program,  as  well  as  the  prosecution  of  other 
38arj  research  activities,  were  among  the  functions 
granted  t"  the  Works  Progress  Administration. 

Treasury  Department:  By  the  same  Executive  order 

the  functions  of  disbursing  and  accounting  of  funds 
and  procurement  of  materials,  supplies,  and  equipment 
for  the  Program  were  placed  in  the  Treasury  Depart- 
ment . 

Resettlement  Administration:   Executive  Order  7027 
ed    April    30,     1935,   and    Executive    Order  7200 
•  I   on   September  26,   1935,  amending   Executive 
Order  7027,  established  the  Resettlement  Administra- 
tion   and    prescribed    it-   functions   and   duties.      These 

two  orders  provided  that  the  Resettlement  Adminis- 
tration was  "to  administer  approved  projects  involving 
rural  rehabilitation,  relief  in  stricken  agricult  ural  areas, 
and  resettlement  of  destitute  or  Low-income  families 
from  rural  and  urban  areas,  including  the  establish- 
ment, maintenance,  and  operation,  in  such  connection 
of  communities  in  rural  and  suburban  areas."    They 

further  provided  that   it   Bhall  "initiate  and  administer 

a  program  of  approved  projects  with  respect  to  soil 
erosion,  Btream  pollution,  seacoast  erosion,  reforesta- 
tion, forestation,  flood  control,  and  other  useful  proj- 
ects." Authorization  for  making  loans  under  the 
Emergency  Relief  Appropriation  Act  of  1935,  "in  whole 
or  in  part,  for  the  purchase  of  farm  lands  and  necessary 
equipment  by  farmer-,  farm  tenant-,  croppers,  or  farm 
lahorers"  is  contained  in  the  same  Executive  order. 

The  Land  Program  of  the  Federal  Emergency  Relief 
Administration,  together  with  all  the  real  and  personal 
property  or  any  intere-t  therein,  all  contracts,  options, 
rights  and  interests,  books,  papers,  memoranda,  records, 
balances  of  funds  and  personnel,  was  transferred  to  the 
Resettlement  Administration  by  the  terms  of  Executive 
Order  7028  issued  on  April  30,  1935.  This  Executive 
order  authorized  the  Administrator  of  the  Resettle- 
ment Administration  to  administer  the  property  trans- 
ferred to  him  and  to  exercise  all  powers  and  functions 
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is,  n  in  the  Federal  Emergency  Relief  Administrator 
and  the  Director  of  the  Land  Program  by  several  pre- 
vious Executive  orders.  A  similar  transfer  of  the 
Subsistence  Homesteads  Program  <>f  the  Department 
of  the  Interior  was  aut  horized  by  Executive  ( )rder  7041, 
issued  on  May   1"),  1935. 

Rural  Electrification  Administration:  The  Rural 
Electrification  Administration  was  established  by  Ex- 
ecutive Order  70^7  dated  May  11,  1935,  "to  initiate, 
formulate,  administer,  and  supervise  a  program  of  ap- 
proved projects  with  respect  to  the  generation,  trans- 
mission, and  distribution  of  electric  energy  in  rural 
areas."  The  order  contained  the  usual  instructions 
(and  authorizations)  regarding  supplies,  equipment, 
and  administrative  personnel  but  "Provided:  That  in- 
sofar as  practicable,  the  persons  employed  under  the 
authority  of  this  Executive  Order  shall  be  selected  from 
those  receiving  relief."  It  also  authorized  the  Ad- 
ministrator "to  acquire  by  purchase  or  by  the  power 
of  eminent  domain,  any  real  property  or  any  interest 
therein  and  improve,  grant,  sell,  lease  (with  or  without 
the  privilege  of  purchasing),  or  otherwise  dispose  of  any 
such  property  or  interest  therein,"  and  stated  that 
"For  administrative  expenses  *  *  *  there  is  here- 
by allocated  *  *  *  fr0m  the  appropriation  made 
by  the  Emergency  Kelief  Appropriation  Act  of  1935 
the  sum  of  $75,000.  Allocations  will  be  made  here- 
after for  authorized  projects." 

Virgin  Islands:  Executive  Order  7152,  dated  August 
21,  1935,  prescribed  additional  functions  and  duties 
for  the  Temporary  Government  of  the  Virgin  Islands. 
These  duties  pertain  to  the  initiation,  formulation, 
administration,  and  supervision  of  a  program  of  ap- 
proved projects  for  providing  relief  and  work  relief,  and 
for  increasing  employment  within  the  Virgin  Islands. 
All  assets  and  records  of  the  Resettlement  Adminis- 
tration acquired  from  the  Virgin  Islands  Subsistence 
Homesteads  Authority  were  transferred  to  the  Tem- 
porary Government  of  the  Virgin  Islands.  The 
Executive  order  provided  for  the  allocation  of  funds 
for  authorized  projects  and  for  administrative  expenses. 

Puerto  Rico  Reconstruction  Administration:  By 
Executive  Order  7057,  dated  May  28,  1935,  the  Puerto 
Rico  Reconstruction  Administration  was  established 
for  the  purpose  of  initiating,  formulating,  administer- 
ing, and  supervising  a  program  of  approved  projects  for 
providing  relief  and  work,  and  for  increasing  employ- 
ment within  Puerto  Rico.  To  the  extent  necessary 
to  carry  out  the  provisions  of  this  Executive  order  the 
Administrator  was  authorized  to  acquire  property  by 
purchase  or  power  of  eminent  domain.  The  order  also 
authorized  the  allocation  of  funds  for  administrative 
purposes  and  prosecution  of  authorized  projects. 

National  Youth  Administration:  The  National 
Youth  Administration  was  established  within  the 
Works  Progress  Administration  by  Executive  Order 
7086,    dated    June  26,    1935.     This    Executive    order 


provided  for  a  National  Advisory  Committee  and  an 
Executive  Committee  for  the  National  Youth  Admin- 
istration composed  of  representatives  of  labor,  business, 
agriculture,  education,  and  youth  to  be  appointed  by 
the  President.  The  National  Youth  Administration, 
by  the  terms  of  this  order,  is  under  the  general  super- 
vision of  the  Administrator  of  the  Works  Progress 
Administration  and  the  immediate  supervision  of  an 
Executive  Director.  The  following  functions  and 
duties  were  established,  "to  initiate  and  administer  a 
program  of  approved  projects  which  shall  provide 
relief,  work  relief,  and  employment  for  persons  within 
the  ages  of  16  and  25  years  who  are  not  in  regular 
attendance  at  school  requiring  full  time  and  who  are 
not  regularly  engaged  in  remunerative  employment." 
The  order  provided  "that  insofar  as  practicable  the 
persons  employed  under  authority  of  this  Executive 
Order  shall  be  selected  from  those  receiving  relief." 
It  also  authorized  allocations  for  administrative  ex- 
penses and  for  approved  projects. 

Prison  Industries  Reorganization  Administration: 
Executive  Order  7194,  dated  September  26,  1935,  es- 
tablished the  Prison  Industries  Reorganization  Ad- 
ministration. This  Administration  was  instructed 
in  the  order  to  conduct  surveys  and  investigations  of 
the  industrial  operations  of  penal  and  correctional 
institutions,  in  cooperation  with  State  and  local  agencies 
concerned  with  such  institutions,  and  to  study  the 
markets  for  the  products  of  such  activities.  The  Ad- 
ministration was  instructed  to  make  recommendations 
for  a  program  of  reorganizing  productive  operations 
in  prisons,  and  to  recommend  the  allocation  of  funds 
to  the  several  States  for  carrying  out  the  purposes  of 
the  order. 

National  Resources  Committee:  The  President 
created  the  National  Resources  Committee  by  the 
terms  of  Executive  Order  7065,  dated  June  7,  1935. 
This  Committee  which  will  function  in  place  of  the 
National  Resources  Board  was  established  to  provide  a 
means  of  obtaining  information  essential  to  a  wise  em- 
ployment of  the  emergency  appropriation  made  by 
the  Emergency  Relief  Appropriation  Act  of  1935. 
The  President  prescribed  the  following  functions  and 
duties  for  this  Committee:  (a)  to  collect,  prepare, 
and  make  available  to  the  President  with  recommenda- 
tions such  plans,  data,  and  information  as  may  be 
helpful  to  a  planned  development  and  use  of  land, 
water,  and  other  national  resources  and  such  related 
subjects  as  may  be  referred  to  it  by  the  President;  (b) 
to  consult  and  cooperate  with  Federal,  State,  and 
municipal  governments  and  agencies  and  with  any 
public  or  private  planning  or  research  agencies  or  insti- 
tutions; and  (c)  to  receive  and  record  all  proposed 
Federal  projects  involving  the  acquisition  of  land.  The 
expenses  of  the  National  Resources  Committee  are  to 
be  defrayed  by  appropriations  made  by  the  Emergency 
Relief  Appropriation  Act  of  1935. 
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National  Emergency  Council:  The  President  re- 
establ-  1  the  National  Emergency  Council  by  Execu- 
tive Ler  7073,  dated  June  13,  1935,  by  virtue  of  the 
authority  vested  in  him  under  the  said  Emergency 
Relief  Appropriation  Act  of  1935. 

Public  Work-  Administration:  By  the  terms  of 
Executive  Order  7064  dated  June  7,  1935,  the  Federal 
Emergency  Administration  of  Public  Works  was  au- 
thorized to  continue  to  perform  functions  under  title 
II  of  tli.  National  Industrial  Recovery  Act  and  to 
perform  functions  under  the  Emergency  Relief  Ap- 
propriation Act  of  1935.  This  Executive  order  author- 
ized the  Federal  Emergency  Administrator  of  Public 
Works  to  perform  all  the  functions  which  he  was 
authorized  to  perform  prior  to  June  16,  1935,  under 
title  II  of  the  National  Industrial  Recovery  Act. 
The  Administrator  of  the  Federal  Emergency  Admin- 
istration of  Public  Work-  w  as  also  authorized  to  "make 
loans  or  grants  or  both  for  projects  of  States,  Terri- 
tories, possessions,  including  subdivision  and  agencies 
thereof,  municipalities  and  the  District  of  Columbia 
and  self-liquidating  projects  of  public  bodies  thereof, 
where,  in  the  determination  of  the  President,  not  less 
than  25  per  centum  of  the  loan  or  the  grant,  or  the 
aggregate  thereof,  i-  to  be  expended  for  the  work 
under  each  particular  project";  and  to  "carry  out 
projects  for  slum  clearance  or  Low-cosl  housing,  or 
both." 

Executive  Order  7064  authorized  the  sale  of  securities 

acquired  under  title  II  of  the  National  Industrial 
Recovery  Acl  and  under  the  Emergency  Relief  Ap- 
propriation A<t   of   L935  mid   Btated   that   all   monies 

realized    from    MK'h    Sales   -hall    be  a\allahle    for   making 

further-  loan-  and  m  the  performance  of  functions 
authorized.  In  addition,  it  reallocated  fund-  made 
available  pursuant  to  title  II  of  the  National  In- 
dustrial Recovery  Act  for  the  purposes  for  which 
originally  allocated,  provided  that  upon  completion  of 
the  project  or  work  any  unexpended  balances  of  the 
aforesaid  reallocation  shall  be  reported  by  the  depart- 
ments or  agencies  concerned  to  the  Secretary  of  the 
Treasury  who  would  cause  such  balance-  to  be  placed 
to  the  credit  of  the  appropriation  from  which  -aid 
allotment-  w  ere  made. 

Group  (b).  Execvtwi  orders  pertaining  to  general 
policy.  Wages:  As  an  important  step  toward  the  in- 
auguration of  the  Works  Program,  the  President  pre- 
scribed by  the  terms  of  Executive  Order  7046  on 
May  20,  1935,  rules  and  regulations  relating  to  wages, 
hours  of  work,  and  conditions  of  employ  men  t .  Workers 
on  projects,  except  certain  types  exempted  under  the 
order,  are  to  receive  earnings  on  a  monthly  basis. 
Workers  will  receive  earnings  regularly  despite  tempo- 
rary interruptions  in  work  due  to  weather  conditions 
or  other  factors  beyond  their  control.  The  monthly 
earnings  for  the  most  part  by  the  terms  of  the  order 


are  designed  to  be  substantially  higher  than  relief 
benefits. 

The  schedule  of  monthly  earnings  established  was 
based  on  differentials  in  the  degree  of  skill  and  the 
density  of  population  in  four  regions  of  the  country. 
Thus,  payments  for  unskilled  work  vary  from  $19  per 
month  in  counties  of  Wage  Region  IV  in  which  the  1930 
population  of  the  largest  municipality  was  under  5,000, 
to  $55  per  month  in  counties  in  Region  I  in  which  there 
are  cities  with  a  1930  population  of  100,000  or  over. 
Similarly,  payments  for  intermediate  work  vary  from 
vJ7  to  $65  per  month;  for  skilled  work,  from  $35  to 
$85  per  month;  and  for  professional  and  technical, 
$39  to  $94  per  month. 

Subsequent  amendments  modified  certain  provisions 
of  Executive  Order  7046.  One  of  these,  Executive 
Order  7203,  issued  on  October  1,  L935,  provided  that 
"the  schedule  of  monthly  earnings  applicable  to  any 
county,  or,  in  the  discretion  of  the  Works  Progress 
Administrator  <>r  representatives  designated  by  him, 

to  any  township,  shall  be  based  upon  the  1930  popu- 
lation of  the  largest  municipality  within  such  county, 
of  township,  in  accordance  with"  the  schedule  attached 

to  the  original  Executi>  e  ( >rder  (No.  7046). 

Another  amendment  to  Executive  Order  7046,  con- 
tained in  Executive  Order  7117,  provided  that  monthly 
earnings  schedule-  shown  in  the  firsl  Executive  order 
be  subject  to  the  following  adjustments: 

.i    The   Workfl    Progress   Administrator,   or  representatives 

•    1  by  him,  maj  redefine  any  <>f  the  regions  defined  in 

chedule  whenever  lie  or  thej  find  that  it  is  neces- 

to  do  so  in  ordi  r  n.  a-,  oid  undue  inequality  among  workers 

tomed  i«>  similarity  <>f  wage  rates. 

\;  irninga  applicable  to  an  urban  area  within  a 

gi  aeral,  applj    t<>  contiguous  urban  areas  in 

adj.-e  i    •  i  ri  t  i.e  .-aine  region. 

,  [f  the  territory  coveredbj  the  operation  of  any  individual 
project  involves  tii<-  application  of  more  than  one  schedule  of 

the   schedule   of    monthly    earning    for   any 

i  of  work  on  tl.''  project  shal]   be  the  highest   applicable 
lule. 

In  order  to  adjust  the  monthly  rate  of  earnings  to  local 
cond  •  to  avoid  inequality  among  workers  or  classes  of 

workers  in  the  same  region  the  Works  Progress  Acuninistrator, 

designated   l>y   him,  may  adjust  the  rale  of 
dgs  for  any  class  of  work  on  any  project  by  not  more  than 
10  percent  al>o\e  or  below  the  monthly  earnings  shown  in  the 
-chedule  attached  to  Executive  Order  7046. 

Executive  Order  7040  provided  that  the  rates  estab- 
lished  be  applicable  to  the  workers  on  all  projects 
financed  in  whole  or  in  part  from  the  Emergency 
Relief  Appropriation  Act  of  1935  except  for:  (a)  Emer- 
gency Conservation  Work;  (b)  projects  under  the 
supervision  of  Federal  P^mergency  Administration  of 
Public  Works;  (c)  highway  and  grade-crossings  elimina- 
tion work  under  the  supervision  of  the  Bureau  of 
Public  Roads  and  State  Highway  Departments;  (d) 
permanent  buildings  for  the  use  of  executive  depart- 
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ments;  (e)  Buch  projects,  portions  of  projects,  or  work- 
ers on  projects  or  activities  as  the  W.I'.A.  Adminis- 
trator oi  hia  designated  agent  shall  from  time  to  time 
exempt;  (f )  supen  isory  and  administrative  employees; 
(g)  work  relief  projects  pending  the  transfer  of  persons 
working  on  Buch  projects  to  the  new  program. 

Hours:  Pari  II  of  Executive  Order  7()4(>  allowed 
latitude  to  the  Works  Progress  Administrator  in  regard 
to  the  working  hours  of  employees  on  the  various 
projects.  The  Administrator  was  authorized  to  deter- 
mine the  hours  for  :ill  persons  employed  on  a  salary 
basis,  within  a  maximum  of  8  hours  per  day  and  40 
hours  per  w  eel- .  Hours  thus  can  he  established  accord- 
ing to  the  requirements  of  various  types  of  projects  in 
different  localities. 

For  persons  employed  on  projects  under  the  super- 
vision of  the  Federal  Emergency  Administration  of 
Public  Works,  or  projects  under  the  supervision  of  the 
Bureau  of  Public  Roads  and  State  Highway  Depart- 
ments, and  on  projects  exempted  by  the  Administrator 
of  the  Works  Progress  Administration,  the  maximum 
hours  of  work  for  manual  labor  shall  be  8  hours  per  day 
and  130  hours  per  month,  and  the  maximum  hours  of 
work  for  clerical  ami  other  nonmanual  employees  shall 
be  8  hours  per  day  and  40  hours  per  week.  Persons 
employed  on  remote  and  inaccessible  projects  may  work 
the  maximum  of  S  hours  per  day  and  40  hours  per  week. 
The  terms  of  the  Bacon-Davis  Act  govern  the  hours  of 
work  on  permanent  buildings  for  use  of  the  executive 
departments,  while  for  Emergency  Conservation  Work 
and  work  relief  under  the  supervision  of  State  and  local 
Emergency  Relief  Administrations,  existing  rules  and 
regulations  in  regard  to  hours  of  work  remain  in  force. 

Conditions  of  employment:  Executive  Order  7046 
further  prescribes  that  "no  person  under  the  age  of  16 
years  shall  be  employed."  It  prohibits  employment  of 
the  aged  and  physically  handicapped  where  such  em- 
ployment would  be  dangerous  to  their  own  and  others' 
health  and  safety  on  any  work  project.  The  order 
states  that  preference  shall  be  given  to  workers  who 
are  on  relief.  At  least  90  percent  of  all  persons  work- 
ing on  a  work  project  are  to  be  taken  from  public  relief 
rolls,  except  on  the  specific  authorization  of  the  Works 
Progress  Administration.  Only  one  member  of  a 
family  group  may  be  employed  under  the  Works 
Program,  except  in  authorized  instances.  The  order 
further  states  that  wages  to  be  paid  by  the  Federal 
Government  may  not  be  pledged  or  assigned  and  any 
purported  pledge  or  assignment  shall  be  null  and  void. 

Eligibility:  Executive  Order  7060  dated  June  5, 
1935,  prescribed  rules  and  regulations  relating  to  the 
procedure  for  the  employment  of  workers  under  the 
Emergency  Relief  Appropriation  Act  of  1935.  This 
order  prescribed  that  all  persons  shall  be  eligible  for 
employment  who  (a)  are  registered  with  employment 
offices  designated  by  the  United  States  Employment 
Service   and    (b)   were   receiving   relief  in   May    1935 
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provided,  however,  that  as  the  various  occupational 
classes  in  such  group  are  exhausted  i  employment, 
other  persons  who  became  eligible  for  public  relief 
subsequent  to  May  1935  and  are  certified  may  be 
added  to  the  list.  Persons  who  once  become  eligible 
for  employment  on  projects  do  not  have  their  eligibility 
affected  by  employment  elsewhere.  The  Employment 
Service  is  instructed  to  notify  the  W.P.A  of  all 
persons  who  are  employed  on  projects  and  who  have 
complied  with  the  eligibility  requirements  and  have 
been  placed  in  public  or  private  employment.  Section 
7  of  this  order  stated  that  persons  assigned  to  work  on 
projects  be  accepted  or  rejected  by  those  having 
responsibility  for  the  management  of  projects.  How- 
ever, they  shall  not  be  discriminated  against  for  any 
other  cause  than  their  fitness  to  perform  assigned  tasks. 

Contract  provisions:  Rules  and  regulations  relating 
to  the  methods  of  prosecuting  projects  are  prescribed 
by  Executive  Order  7083  dated  June  24,  1935,  which 
stated  that  all  projects  or  portions  of  projects  shall  be 
prosecuted  by  means  of  one  of  the  following  methods: 
(a)  force  account,  (b)  fixed-price  contract,  (c)  limited 
fixed-price  contract,  and  (d)  management  contract, 
delineating  the  detailed  provisions  of  each  method. 
Section  7  of  the  same  order  stated  that  every  employer 
of  labor  on  the  project  shall  have  a  right,  subject  to 
the  review  of  the  supervisory  agency,  to  dismiss  any 
employee.  Section  8  provided  that  estimates  of  the 
quantities  of  materials,  supplies,  and  equipment  re- 
quired for  projects  be  submitted  to  the  Director  of 
Procurement  of  the  Treasury,  who  shall  indicate  to 
the  operating  agency  what  part  of  the  material,  sup- 
plies and  equipment  the  Government  will  furnish.  The 
Director  also  "will  issue  instructions  as  to  the  manner 
and  method  of  the  requisition."  Section  9  of  Executive 
Order  7083  provided  that  all  contracts  shall  have 
incorporated  in  them  provisions  relating  to  payrolls, 
purchases  and  requisitions,  and  also  that  a  contractor 
shall  submit  monthly  pay  roll  figures  and  that  author- 
ized Government  agents  shall  inspect  the  work  as  it 
progresses  and  shall  have  access  to  the  payrolls, 
records  of  personnel,  invoices  of  materials,  and  any  and 
all  other  data  relevant  to  the  performance  of  the 
contract .  Other  rules  and  regulations  prescribed  under 
the  terms  of  Executive  orders  and  the  law  itself  must 
be  incorporated  into  the  contracts. 

Group  (c).  Executive  orders  relating  to  operating  pro- 
cedure.— Revolving  fund  for  materials  and  supplies: 
Executive  Order  7151  on  August  21,  1935,  established 
a  revolving  fund  for  the  centralized  purchase  of  mate- 
rials, supplies,  and  equipment.  The  order  allotted  to 
the  Secretary  of  the  Treasury  from  the  appropriations 
made  by  the  Emergency  Relief  Appropriation  Act  of 
1935  the  sum  of  $3,000,000  to  be  set  aside  in  a  special 
fund  for  use  in  the  purchase  and  distribution  of  mate- 
rials, supplies,  and  equipment.  Materials,  supplies, 
and  equipment  purchased  through  the  use  of  the  gen- 
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eral  supply  fund  may  be  requisitioned  by  the  Procure- 
ment Division  for  the  purposes  of  the  work  relief 
supply  fund  and  reimbursement  therefor  shall  be  made 
out  of  that  fund  to  the  general  supply  fund.  Each 
department,  independent  establishment,  or  other 
agency,  requisitioning  materials,  supplies,  or  equip- 
ment from  the  Procurement  Division  shall  make  reim- 
bursement for  such  material,  supplies,  and  equipment. 

Rules  and  regulations — Resettlement  Administra- 
tion: Executive  Order  7143  dated  August  19,  1935, 
prescribed  rules  and  regulations  governing  the  making 
of  loans  by  the  Resettlement  Administration.  The 
order  stated  that  loans  may  be  made  either  to  individ- 
uals or  bona  fide  agencies  or  cooperative  associations 
approved  by  the  Resettlemenl  Administrator.  Interest 
shall  be  charged  on  all  loans  at  the  rate  fixed  by  the 
Administration  nol  greater  than  5  percent  or  less  than 
3  percent. 

Rules  and  regulations-  Rural  Electrification  Ad- 
ministration: The  rules  ami  regulations  relating  to 
approved  projects  administered  and  supervised  by  the 
Rural  Electrification  Administration  were  prescribed 
in  Executive  Order  7130,  dated  August  7,  1935.  Tin- 
order  st.-ited  thai  funds  shall  be  available  for  Loans  t<> 
private  corporations,  associations,  and  cooperative 
associations  existing  under  and  by  virtue  of  the  laws 
of  the  several  States,  for  the  purpose  of  financing  the 
construction  of  projects  and  for  loans  for  projects  of 
States,  Territories,  and  possessions,  including  sub- 
divisions and  agencies  thereof,  municipalities,  and  the 
District  of  Columbia,  and  self-liquidating  projects  of 
public  bodies  thereof  where,  in  the  determination  oi 
the  President,  not  less  than  25  per  centum  of  the  loan 
i-  to  be  expended  for  work  under  each  particular 
projecl . 

The  Executive  order  authorized  the  establishment 
of  wage  and  hour  rates  under  the  direction  of  the  Rural 
Electrification  Administration  but  in  accordance  with 
local  condition-.  Preference  in  employment  of  work- 
ers was  to  be  given  persons  on  public  relief  rolls  and 
except  with  the  specific  authorization  of  the  Rural 
Electrification  Administration,  at  least  90  percent  of 
all  persons  working  on  a  work  project  were  to  be  taken 
from  the  public  relief  rolls.  The  order  stated  that  only 
persons  certified  for  assignment  to  work  by  the  United 
States  Employment  Service  or  persons  specifically 
authorized  by  the  Rural  Electrification  Administration 
shall  be  employed  on  projects.  The  Administrator 
\\a>  given  exclusive  authority  to  approve  and  to  exe- 
cute with  a  borrowing  agency  a  loan  contract  under 
the  terms  of  which  the  borrowing  agency  agrees  to  con- 
struct or  cause  to  be  constructed  the  project  according 
to  R.  E.  A.  specifications.  Section  7  of  Executive 
Order  7130  modified  all  previous  Executive  orders  in- 
consistent with  the  several  provisions  of  Executive 
Order  7130. 


Rules  and  regulations — National  Youth  Adminis- 
tration: Executive  Order  7164,  dated  August  29,  1935, 
prescribed  rules  and  regulations  relating  to  Student 
Aid  Projects  and  to  employment  of  youth  on  other 
projects.  The  order  defined  Student  Aid  Projects  as 
projects  financed  in  whole  or  part  by  funds  appro- 
priated by  the  Emergency  Relief  Appropriation  Act  of 
1935  which  provide  financial  assistance  to  needy  young 
people  in  amounts  which  will  permit  them  to  continue 
their  education  at  high  schools,  colleges,  or  graduate 
schools  in  exchange  for  part-time  work  upon  useful 
projects.  The  projects  are  under  the  supervision  of  the 
National  Youth  Administration.  The  amount  of  aid 
was  prescribed  in  the  order.  Sigh-school  students  are 
not  to  receive  in  excess  of  $6  per  month  for  the  school 
year,  while  college  students  are  to  average  not  more 
than  Sl."»,  and  graduate  st  u dents  not  more  than  $30  per 
month  during  the  school  year.  The'  methods  for  the 
-•■lection  of  eligible  st  udentS,  the  character  of  the  work 

to  l>e  performed,  and  conditions  of  employment  shall 
he  determined  by,  or  under  the  direction  of,  the  Execu- 
te e  Director  of  the  \.  V.  A.  This  Executive  order 
also  provided  that  young  persons  who  are  eligible  for 
benefits  under  the  \.  Y.  A.  may  be  employed  on 
W.  P.  A.  prop 

I;  iles  ami  regulations  Puerto  Rico  Reconstruction 
Administration;  In  Executive  Order  7180  dated  Sep- 
tember*.. 1935,  were  outlined  the  rules  and  regulations 
vera  the  making  of  loans  by  the  Puerto  Rico  Re- 
construction Administration.  Loans  may  be  made  to 
farmers,  farm  tenants,  croppers,  and  farm  laborers  for 
the  purpose  of  financing  the  purchase  of  farm  lands  and 
the  necessary  equipmenl  lor  the  production  and  preser- 
\  atlOD  of  farm  ami  rural  community  products.  Interest 
-hall  be  charged  on  all  lojiiis  at  rales  not  greater  than 
".  percent  and  not  Less  than  3  percent  per  annum.     The 

Loans  Bhall  be  for  a  period  not  exceeding  40  years.  All 
Loans  shall  be  repaid  in  equal  annual  installments  which 
may  include  interest  in  the  discretion  of  the 
Administrator. 

PBOJE4  T  APPROVAL  PEOCEDUEE 

In  accordance  with  it-  designated  function  of  receiv- 
ing,  reviewing,  and  transmitting  applications  for  allot- 
ments to  the  Advisory  Committee  on  Allotments,  the 
Division  of  Applications  and  Information,  on  May  10; 
1935,  issued  a  statement  of  the  procedure  for  filing  the 
applications  and  their  routing  to  the  Advisory  Com- 
mittee, which  was  followed  from  that  time  until  the 
Division  of  Applications  and  Information  and  the 
Advisory  Committee  ceased  to  function  in  September. 

Applications  for  Federal  projects  were  filed  with  the 
Division  of  Applications  and  Information  only  by  the 
Federal  departments  or  agencies  which  supervise  the 
contemplated  project.  Applications  submitted  by  other 
Governmental  agencies  or  by  individuals  were  referred 
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l.\  i In-  Division  to  i he  proper  Federal  agency  having 
supervision  <>\  er  the  project,  Upon  receipt  of  an  appli- 
cation tor  an  allotment  the  Division  transmitted  copies 
to  the  Bureau  <>f  the  Budget  and  to  the  Works  Progress 
Administration  For  review  and  recommendations — or 
comments,  if  do  recommendations  were  made.  Such 
recommendations  and  comments  were  transmitted  with 
the  allotment  applications  to  the  Advisory  Committee 
for  recommendation  to  the  President. 

It  was  the  rcsponsihility  of  the  W.  1\  A.  to  review  aU 
proposed  projects  in  order  to  evaluate  the  extent  to 
which  tlie\  would  reduce  the  relief  problem  and  aid  in 
accomplishing  the  aim  <>f  the  Works  Program  to  put 
3,500,000  persons  from  public  relief  rolls  to  work  with 
the  funds  available.  Because  of  the  limited  funds,  it 
was  necessary  to  recommend  the  disapproval  of  many 
desirable  projects,  in  some  eases  because  of  the  high 
cost  per  person  to  be  employed  and  in  other  cases 
because  sufficient  labor  was  not  available  from  relief 
rolls  to  execute  the  project  properly. 

AY.  P.  A.  projects,  as  well  as  projects  of  other  Federal 
departments  or  agencies,  were  judged  primarily  on  the 
basis  of  the  availability  of  workers  from  the  local  relief 
rolls  and  the  cost  per  man-year  of  employment,  the 
usefulness  of  the  project,  and  the  engineering  and 
technical  aspects  of  its  construction.  Each  project 
application  was  reviewed  by  the  W.  P.  A.  on  the  basis 
of  location,  volume,  and  type  of  employment  with 
respect  to  the  size  and  nature  of  the  relief  load  at  the 
proposed  site,  to  determine  whether  or  not  the  work,  if 
undertaken,  woidd  materially  and  efficiently  relieve  the 
local  relief  rolls. 

The  W.  P.  A.  recommended  the  disapproval  of  a 
number  of  projects  which  were  situated  at  points  too 
remote  to  permit  daily  commuting  or  in  localities 
without  suitable  transportation  facilities.  Other  proj- 
ects which  would  benefit  small  communities  by  uti- 
lizing all  the  available  relief  labor  of  neighboring  cities 
and  towns,  thus  preventing  the  initiation  of  projects  in 
these  centers,  were  not  considered  desirable.  In  many 
instances  the  size  of  the  project  was  out  of  line  with 
the  relief  problem  at  the  site.  Single  projects  which 
would  utilize  all  available  relief  labor  for  a  long  period 
of  time  were  considered  unsound  since  they  permitted 
no  flexibility  according  to  changes  in  economic  con- 
ditions. Federal  sponsors  were  in  many  cases  unawTare 
of  local  relief  labor  conditions,  especially  in  localities 
for  which  other  Federal  projects  had  been  approved. 
In  many  cities  and  counties,  the  employables  from  the 
relief  rolls  have  been  provided  for  by  approved  projects 
and  disapproval  had  to  be  recommended  for  subsequent 
applications  for  projects  to  be  carried  on  in  these  same 
localities. 

It  was  found  that  numerous  applications  wrere  for 
projects  requiring  highly  specialized  labor,  such  as  is 
less  frequently  found  on  relief  rolls.  It  was  necessary 
also  to  examine  carefully  projects  which  called  for  large 


numbers  of  unskilled  workers  in  communities  where 
other  projects  requiring  more  varied  skills  were  under 
review,  as  it  was  deemed  desirable  to  place  as  many 
persons  as  possible  at  their  accustomed  work. 

A  staff  of  engineers  examined  all  applications  to 
determine  whether  they  were  properly  computed  and 
to  check  the  cost  estimates  in  relation  to  the  type  of 
work  proposed.  In  questionable  cases  the  sponsor  was 
consulted  as  to  the  make-up  of  the  items  appearing 
on  the  application  forms.  At  times,  projects  were 
withdrawn  to  be  revised  and  resubmitted  by  the 
sponsors. 

Certain  projects  which  met  the  basic  requirements 
of  the  W.  P.  A.  and  were  desirable  from  both  a  social 
and  engineering  standpoint,  required  the  approval  of 
various  other  Federal  agencies  because  of  the  jurisdic- 
tion of  such  agencies  over  the  types  of  work  covered 
by  these  projects.  The  W.  P.  A.  approved  such  proj- 
ects conditional  upon  the  approval  of  the  respective 
agencies.  Projects  covering  community  sanitation, 
malaria  control,  and  mine  sealing  are  cleared  with  the 
United  States  Public  Health  Service;  those  for  ter- 
racing of  rural  rehabilitation  farms  are  cleared  with  the 
Resettlement  Administration;  those  for  work  on  air- 
ports are  cleared  with  the  Bureau  of  Air  Commerce; 
while  those  involving  flood  control,  water  conservation, 
aids  to  navigation,  and  bank  and  coastal  erosion  are 
cleared  with  the  Army  Corps  of  Engineers.  Referral 
wTas  made  to  the  agencies  mentioned,  in  order  to  avoid 
duplicating  work  already  being  carried  on  by  them 
and  to  secure  additional  expert  opinion  as  to  the 
soundness  of  these  projects. 

A  joint  committee  composed  of  one  representative 
each  of  the  Federal  Emergency  Administration  of  Public 
Works,  the  National  Emergency  Council,  and  Works 
Progress  Administration  was  appointed  to  determine 
which  of  the  construction  projects  estimated  to  cost  in 
excess  of  $25,000  should  be  carried  on  under  the 
Federal  Emergency  Administration  of  Public  Works 
and  which  should  be  carried  on  under  the  Works 
Progress  Administration.  All  construction  projects 
in  excess  of  $25,000  were  submitted  directly  to  repre- 
sentatives of  the  P.  W.  A.  for  review^,  upon  receipt  of 
such  projects  from  the  States.  Only  those  projects 
wmich  involved  some  question  of  jurisdiction  based  on 
the  principles  set  forth  in  the  President's  Executive 
order  of  July  2,  1935,  were  referred  to  the  Joint  Com- 
mittee, while  projects  which  were  not  agreed  upon  by 
the  representatives  of  the  P.  W.  A.  and  the  W.  P.  A. 
were  referred  directly  to  the  representative  of  the 
National  Emergency  Council  for  final  decision. 

The  W.  P.  A.  approved  a  sufficient  number  of  the 
desirable  projects  received  from  the  several  States  to 
insure  a  reservoir  of  projects  providing  the  flexibility 
necessary  to  meet  the  various  local  relief  situations. 
By  having  a  reserve  of  approved  projects,  from  which 
State  Administrators  can  make  selections  for  opera- 
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tion,  it  will  be  possible  to  maintain  the  objective  of 
the  AY  -  Program  by  keeping  employable  persons 
from  the  relief  rolls  at  work  in  accordance  with  chang- 
ing conditions  in  various  localities 

In  order  that  the  greatest  value  may  be  secured 
from  the  hundreds  of  white-collar  research  and 
statistical  project-  of  the  W.  P.  A.,  a  central  board  of 
review  was  set  up,  representing  jointly  the  Central 
Statistical  Board  and  the  W.  P.  A.,  to  pass  upon  sur- 
veys proposed  by  Federal,  State,  and  local  govern- 
mental agencies  and  other  public  bodies.  This  board 
of  review,  which  operates  a-  a  central  clearing  house, 
is  known  as  the  Coordinating  Committee  <>f  the  Cen- 
tral Statistical  Board  and  the  Works  Progress  Ad- 
ministration. 

The  work  of  the  Coordinating  ( 'ommittee  is  twofold. 
It  passes  upon  and  coordinates  statistical  surveys  and 
other  research  projects,  technically  appraising  the 
plans  and  evaluating  the  statistical  feasibility  of  those 
included  in  the  new  Works  Program,  and  makes 
recommendations  to  the  Advisory  Committee  on 
Allotment-.  After  the  projects  have  been  approved 
and  are  in  operation,  the  Committee  and  it-  staff 
supervise  the  progress  in  the  field,  gi\inLr  expert  guid- 
ance and  technical  assistance  to  the  sponsors  of  the 
projects.  The  Committee  i-  assisted  by  a  Dumber  of 
experts  from  the  staff  of  the  Central  Statistical  Board. 

OPERATING      PROCEDURES     RELATING      ["0     EMPLOYMEN1 

Eligibility.  In  order  to  insure  attainment  of  the 
objective  of  pr<>\  iding  employment  for  relief  workers, 
provision  was  made  in  Pari  III  i  of  Regulation 
No.  1  (Executive  Order  7046  of  Maj  20,  I 
that  except  with  the  specific  authorization  of  the 
Works  Progress  Administrator,  at  least  90  percent  of 
the  persons  at  work  on  a  project  shall  have  been  taken 
from  the  public  relief  rolls.  In  some  instances  where 
unusual  circumstances  affected  the  operation  of  specific 
projects,  making  it  impracticable  to  adhere  to  the 
90-percent  regulation,  administrative  modifications  of 
the  original  provision  have  been  made,  deuced  ex- 
emptions from  the  requirement  have  also  been  found 

necessary  to  meet  -ome  of  the  situations  outlined 
below. 

The  authority  to  exempt  workers  from  the  relief 
labor  requirement  has  been  delegated  to  the  operating 
agency  in  a  few  instances.  In  delegating  this  authority, 
however,  the  provision  has  always  been  made  that 
preference  in  any  employment  of  workers  shall  be  given 
those  from  the  relief  rolls. 

A  few  projects  which  were  already  under  way  at  the 
time  the  Works  Program  was  inaugurated,  and  which 
were  transferred  to  this  Program  when  the  funds  from 
other  sources  became  exhausted,  have  been  exempted 
in  order  that  the  persons  who  were  already  at  work  and 
who  had  acquired  skill  and  experience  in  their  jobs 
should  not  be  discharged.     In  this  connection  it  has 


been  uniformly  stipulated  that  new  workers  hired  after 
the  transfer  of  the  project  to  this  Program  should  be 
taken  from  relief  sources. 

A  third  type  of  modification  has  been  made  to  cover 
projects  for  which  a  substantial  share  of  the  cost  has 
been  contributed  by  the  locality  in  which  the  project  is 
carried  out,  when  all  qualified  workers  on  the  local  relief 
rolls  have  been  absorbed. 

In  other  instances  it  has  been  found  that  projects 
operated  by  certain  agencies  require  highly  skilled 
workers  and  technicians  of  a  specilied  type  who  are 
not  generally  available  on  relief.  Such  workers  have 
been  exempted  up  to  a  limited  number,  in  some  cases 
with  a  provision  that   they  shall  train  relief  workers. 

Assignment  <>f  workers  t<>  projects.  In  order  to  be 
eligible  for  employment  on  any  projects  carried  out 
under  the  Works  Program,  workers  must  be  registered 
with  the  employment  offices  designated  by  the  United 
States  Kmplo\  nietit  Sen  ice  and  must  have  been  certi- 
fied by  the  Emergency  Relief  Administrations  as  having 
\  ed  relief  during  May  1935.  A.s  the  various  occu- 
pational classes  on  these  rolls  are  exhausted,  the  Emer- 
gency Relief  Administrations  may  certify  workers  who 
have  been  accepted  for  relief  subsequent  to  May  \{XM'). 

I  ader  the  supervision  of  State  Emergency  Relief 
Administrations,  Local  relief  administrations  supply  to 
the  W  .  P.  A.  and  to  the  United  States  Employment 
Service  the  names  of  all  persons  who  are  eligible  for 
employment.  These  identical  lists  are  kept  up  to  date 
currently  and  the  W.  I'.  A.  maintains  a  current  occupa- 
tional inventory  of  such  workers.  Persons  not  from 
the  public  relief  roll--  may  be  employed  on  work 
projects  only  up  to  in  percent  of  the  total  number  of 
workers  on  a  project , 

Requisition  for  workers  is  made  by  the  agency  spon- 
soring a  project.     Such  requisition   is  submitted  first, 

to  the   District   Works  Progress  Administration,  which 

forwards  it  to  the  United  States  Employment  Service 

or  an  employment  office  designated  by  them.  The 
Employment    Service    then    assigns    to    the    project 

workers  of  the  required  skills  who  are  registered  with 
them  and  who  have  been  certified  as  eligible. 

The  United  Stales  Employment  Service  performs 
the  function  of  placement,  for  all  workers  except  those 
once  assigned  to  W.  P.  A.  projects,  and  except  those 
who  are  directly  transferred  with  their  projects  from 
the  Emergency  Works  Program  of  the  F.  E.  R.  A.  to 
the  W.  P.  A.  The  W.  P.  A.  undertakes  to  assure  con- 
tinuous employment  by  reassigning  all  workers  from 
completed  W.  P.  A.  projects  to  other  W.  P.  A.  jobs. 
If,  when  new  W.  P.  A.  projects  are  initiated,  no  workers 
are  available  from  completed  W.  P.  A.  projects, 
workers  are  requisitioned  from  the  United  States 
Employment  Service  in  the  usual  manner. 

Wages  and  hours. — The  schedule  of  monthly  earn- 
ings to  be  paid  to  wrorkers  as  salary  was  established 
by  Executive    Order  7046  on    May   20,    1935.     This 
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Bohedule  was  designed  to  apply  to  winkers  on  ;ill 
projects  other  than  C  C.  ( '.,  P.  W.  A.,  and  Bureau  of 
Public  Roads  projects,  work  od  permanent  public 
buildings,  jiikI  administrative  and  supervisory  work. 
Administrative  Order  2,  June  12,  1935,  provided 
exemption  also  in  the  case  of  persons  employed  on 
projects  being  prosecuted  under  contract.  The  sched- 
ule whs  based  on  differentials  in  (he  rates  paid  to 
labor  of  various  skills,  on  variations  between  counties 
in  accordance  with  the  size  of  the  Largest  municipality 
of  a  county,  and  on  general  differentials  in  the  wage 
levels  in  four  regions  of  the  country. 

In  order  to  avoid  inequalities  which  might   result 

from  the  application  of  an  inflexible  schedule  State 
Works  Progress  Administrators  were  authorized  to 
adjust  the  rate  for  any  class  of  worker  by  not  more 
than  10  percent,  above  or  below  the  basic  schedule, 
and  by  an  amendment,  in  Executive  Order  7117  of 
July  29,  1935,  the  Works  Progress  Administrator  was 
authorized  to  redefine  any  of  the  wage  regions  when- 
ever that  became  necessary  to  avoid  such,  inequalities. 

On  November  9,  State  Works  Progress  Administra- 
tors were  authorized  to  exempt  up  to  10  percent  of  the 
total  number  of  persons  employed  on  W.  P.  A.  projects 
from  the  monthly  earnings  schedule,  the  wages  for 
this  10-percent  group  to  be  determined  by  the  State 
Administrator  in  accordance  with  local  wage  con- 
ditions. This  modification  was  made  in  order  to  make 
it  possible  to  obtain  fron  nonrelief  sources  the  necessary 
skilled  key  workers  whom  Administrators  were  au- 
thorized to  employ  under  the  provision  of  Executive 
Order  7046. 

As  a  standard  for  the  payment  of  full  monthly  earn- 
ings the  hours  of  work  on  all  W.  P.  A.  projects  other 
than  those  involving  white-collar  work  were  established 
at  a  minimum  of  120  hours  and  a  maximum  of  140 
hours  in  any  2  consecutive  semimonthly  periods.  On 
September  19  the  minimum  hours  provision  was 
revoked,  allowing  State  Administrators  further  latitude 
in  adjusting  hourly  rates  of  pay  in  accordance  with  local 
conditions.     This    authorization    does   not   affect    the 


total  amount  of  monthly  earnings  to  he  paid  to  the 
workers. 

In  only  a  few  instances,  however,  have  modifications 
been  made  in  the  established  hours  of  wrork.  By 
December  1,  four  States  (Nevada,  Montana,  Wiscon- 
sin, and  Connecticut)  and  New  York  City  bad  reduced 
hours  in  all  classifications.  In  four  other  States  (Mas- 
sachusetts, Pennsylvania,  Delaware,  and  Ohio)  reduc- 
tion had  been  made  in  the  hours  of  skilled  workers. 
This  reduction  applied  only  to  the  building  trades  in 
Pennsylvania.  In  addition,  California  and  Alabama 
have  made  reductions  in  hours  of  work  in  a  few  selected 
localities.  Projects  in  the  remaining  States  and  the 
District  of  Columbia  are  at  present  working  at  hours 
ranging  from  120  to  140  per  month.  Two  of  these 
States  are  reported  to  be  contemplating  changes  in 
hours  in  the  near  future.  Ten  others  are  uncertain  as 
to  future  course  of  action,  while  27  States  have  def- 
initely stated  that  no  changes  in  hours  are  contem- 
plated. 

Hours  of  work  for  the  projects  of  Federal  agencies 
won*  not  set,  except  by  the  Executive  order  limitations 
of  8  hours  per  day  and  40  per  week.  In  most  instances, 
however,  these  agencies  have  modified  hours  of  work  on 
their  projects  to  conform  to  the  standards  established 
for  W.  P.  A.  projects  in  the  same  States. 

Coord i /Kiting  and  scheduling  of  projects.' — State 
W.  P.  A.  Administrators  are  responsible  for  coordinating 
the  execution  of  all  projects  under  the  Program,  in 
order  to  provide  a  maximum  of  useful  employment  from 
the  relief  rolls.  All  operating  agencies  supply  State 
Administrators  with  statements  of  the  work  schedule 
and  labor  requirements  of  each  project.  With  this 
information  and  records  of  projects  already  in  opera- 
tion, State  Administrators  determine  the  date  upon 
which  work  may  be  commenced  on  each  project  in 
such  a  manner  that  in  each  locality  labor  requirements 
on  operating  projects  will  coincide  with  the  need  for 
employment  in  that  locality.  If  a  project  cannot  be 
executed  within  a  reasonable  length  of  time  because  of 
a  lack  of  eligible  labor,  the  State  Administrator  reports 
this  fact  to  Washing-ton. 
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EMPLOY  ME  NT 

Works  Program  employmenl  continued  to  expand 
gradually  during  tin'  first  9  weeks  of  1936.  From  a 
total  of  3,542,000  on  December  28,  L935,  the  number 

.if   persons  al    work   rose   lo  3,735,000  on  January  25, 

1936,  and  to  3,853,000  on  February  29.  The  increase 
of  3 1 1 ,000  persons,  or  almost  9  percent  between  Decem- 
ber 28  and  February  29,  was  due  largely  to  the  expan- 
sion of  employment  on  W.  P.  A.  Work  Programs  which 
were  employing  288,000  more  persons  on  February  29 
than  at  the  end  of  1935.  While  the  gain  in  the  number 
of  persons  working  on  projects  under  the  supervision 
of  other  Federal  agencies  was  relatively  much  greater 
(30  percent  as  compared  with  10  percent  on  W.  P.  A.), 
it  was  offset  to  a  large  extent  by  the  decline  of  60,000 
in  the  total  number  of  persons  engaged  in  Emergency 
Conservation  Work.  The  trend  and  distribution  of 
Works  Program  employment,  by  major  agencies,  are 
indicated  in  the  tabulation  below. 
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i  Does  not  include  rural  rehabilitation  cases. 

2  Does  not  include  employment  on  Public  Roads  projects  previously  authorized 
under  the  Hayden-Cartwright  Act.  but  financed  by  $100,000,000  apportioned  to 
States  out  of  the  Emergency  Relief  Appropriation  Act  of  1935. 

3  Less  than  500  persons. 


Outstanding  advances  in  the  number  of  persons 
working  under  W.  P.  A.  were  made  by  Pennsylvania, 
California,  Texas,  and  Illinois,  which  together  ac- 
counted for  almost  half  the  total  rise  of  288,000  in 
W.  P.  A.  employment  between  December  28,  1935, 
and  February  29,  1930.  In  Pennsylvania  the  number 
of  persons  working  increased  by  more  than  47,000  and 
in  California  by  30,000,  while  on  the  State  Work  Pro- 
grams of  Illinois  and  Texas  employment  rose  26,000 
and  25,000,  respectively.  Washington  and  Tennessee 
each  reported  increases  of  more  than  10,000  in  the 
number  of  persons  working.  The  remainder  of  the 
increase  was  distributed  fairly  evenly  among  the  other 
States,  with  only  five  States  showing  slight  declines  in 
the  number  of  persons  employed  under  their  programs. 

To  the  increased  activities  of  the  Resettlement  Ad- 
ministration and  the  P.  W.  A.  (chiefly  the  Non-Federal 
Division)  was  due  in  large  part  the  net  rise  of  83,000 
during  this  period  in  the  employment  provided  on 
projects  under  the  supervision  of  40  other  Federal 
agencies  (exclusive  of  W.  P.  A.  and  C.  C.  C).  Em- 
ployment under  the  Resettlement  Administration  pro- 
gram expanded  about  30,000  persons,  while  the  Non- 
Federal  Division  of  P.  W.  A.  furnished  work  for  almost 
26,000  more  persons  on  February  29  than  on  December 
28.  In  the  former  agency,  the  increase  was  mainly  in 
soil  conservation  and  soil  improvement  work;  in  the 
latter,  a  general  increase  occurred  due  to  the  starting 
of  numerous  new  projects  and  increased  activity  on 
projects  winch  were  already  under  way  at  the  turn  of 
the  year.  The  Bureau  of  the  Census  reported  an  in- 
crease in  employment  of  about  15,000  persons,  due 
principally  to  the  commencement  of  field  work  on  the 
Census  of  Business  Enterprise  and  Survey  of  Retail 
Trade  project.  Employment  on  projects  of  the  Puerto 
Rico  Reconstruction  Administration  increased  by  ap- 
proximately 16,000  persons,  most  of  whom  were  engaged 
in  the  reforestation  and  prevention  of  soil  erosion  and 
the  rural  rehabilitation  programs  of  that  agency. 

In  addition,  four  agencies  which  had  not  started  work 
by  the  end  of  1935 — the  Alley  Dwelling  Authority, 
Bureau  of  Standards  (Commerce  Department),  Office 
of  Education  and  the  Temporary  Government  of  the 
Virgin  Islands  (both  Interior  Department)' — reported 
projects  under  way  on  February  29  with  the  number 
at  work  ranging  from  a  few  persons  in  the  first-men- 
tioned to  569  persons  in  the  case  of  the  last-mentioned 
agency.  Employment  in  the  Virgin  Islands  was  con- 
st 


82 


WORKS    PROGRESS    ADMINISTRATION 


centrated  chiefly  on  projects  involving  the  establish- 
ment, n  :intenance,  and  operation  of  business  and  social 
cent!    3  od  the  Isle  of  St.  Croix. 

The  rising  trend  of  employment  under  most  of  the 
participating  agencies  was  offset  to  some  extent  by  the 
decreases  reported  in  the  number  of  persons  working 
under  the  Bureau  < »f  Public  Roads,  the  Quartermaster 
Corps,  and  a  few  other  agencies.  Public  Roads  proj- 
ects lost  ;  re  than  5,000  workers  and  the  Quarter- 
master Corps  lost  more  than  1,600  workers,  largely  as 
a  result  of  adverse  weather  conditions.  Other  declines 
reported  were  relatively  unimportant. 

Employment   on   Emergency    I  ttion    Work, 

which  has  been  dropping  off  gradually  Bince  early  in 
November,  continued  to  decline  during  the  first  weeks 
of  1936.  On  February  29  more  than  459,000  persons 
were  engaged  in  this  work  as  compared  with  about 
519,000  on  December  28,  1935.  Mosl  of  the  decline 
occurred  in  the  number  of  ('.('.('.  enrollees,  which  w  as 
reduced  by  about  54,000  men  during  this  period.  The 
total  employment  on  February  29  included  446,000 
men  in  C.  C.  C.  camps  (53,000  of  whom  were  uon- 
enrolled  personnel  engaged  in  Bupen  iaorj  ,  professional, 
technical,  and  simihir  capacities),  about  9,500  on 
Indian  Reservations,  and  4,200  in  the  four  Territories 

LTUS  Ol     FUNDS 

Additional  allocations  and  rescissions  of  funds  during 
the  first  nine  weeks  of  [936  made  only  minor  changes 
in  the  status  of  allocations  under  the  Emergency  Relief 
Appropriation  Act  of  in.;:,.  .\-  i^  indicated  in  the 
accompanying  Bummaiy  tabulation,  the  amount  of 
funds    earmarked    but    not    formalrj     allocated    was 

reduced    approximately    $169,1 .|""»    by    allocations 

made  between  December  31,  1935,  and  February 

1936.     On  the  Latter  date  over  $153, ."<">  remained 

undistributed  out  of  the  $4,559,500,000  available  foi 
allocation. 

The  increase  in  the  amount  allocated  resulted  from 
allocations  totaling  $234,429,278  and  rescissions  amount- 
ing to  $65,073,871.  The  bulk  of  the  funds  allocated 
between  December  31,  1935,  and  February  29,  I 
went  to  the  W.  P.  A.,  which  received  a  net  addition  of 
$136,096,804.  Allocations  of  $184,783,198  to  this 
Administration  were  partly  offset  by  rescissions  of 
$48,686,394,  including  $1,500,000  rescinded  from  pre- 
vious allocations  to  the  X.  Y.  A.  and  reallocated  for 
administrative  purposes.  Next  in  size  of  net  alloca- 
tions during  this  period  was  the  Department  of  the 
Treasury  which  received  $12,000,000  for  administra- 
tive purposes  and  $1,000,000  for  the  Revolving  Fund 


for  the  Purchase  of  Materials.  Allocations  made  to 
the  Resettlement  Administration  amounting  to  about 
si  1.749,000  were  largely  for  direct  relief  in  stricken 
rural  areas,  for  prevention  of  soil  erosion  and  stream 
pollution,  and  for  the  purpose  of  forestation  and 
reforestation  work.  The  National  Park  Service  of 
the  Department  of  the  Interior  received  $6,740,000  for 
the  acquisition  and  development  of  a  site  near  St. 
Louis,  Mo. 

For  Emergency  Conservation  Work  $4,000,000  was 
made  available  to  carry  on  the  program  within  Indian 
reservations.  An  additional  $2,600,000  of  administra- 
tive fund-  was  allocated  to  the  Federal  Emergency 
Relief  Administration.  Allocations  amounting  to 
$2,252,723  were  made  to  the  Corps  of  Engineers  for 
carrying  on  ii-  projects.  The  Office  of  Indian  Affairs 
received  $1,985,000.  Of  ibis  amount.  $500,000  will 
be   used   for  direct    relief  anions   the    Indians  and    the 

remainder  for  projects  designed  to  improve  the  general 
welfare  of  Indian-  through  the  establishment  of 
community   centers,   the   construction   and   repair  of 

home-,     and     the    clearing    and     improving    of    land. 

Allocution-  to  several  other  agencies  were  slightly 
increased.  Sis  agencies  had  their  funds  reduced  by 
.--ion-  during  this  period.  The  status  of  alloca- 
tions, on  both  December  31,  1935,  and  February  29, 
1936,  i-  -how  n  in  the  accompanying  tabulation. 

I  ,|         \  I    I   ...     \  I  |..\  I      M.  I    II      I  III        I     Ml  .1(1.1.  M    ^        Kl.l.lhl 

\  i  i  aopai  o  ins    \i  i   in    L935 

■>i  D 




d  ministration. 

n 



'■ 


Publlf:  W  orl  mod: 



Nun  i-  ederal  

<>n 

— 

01 

I  ompensation  Commission. 

y    \     I.    \   --- ■ 

.encies... 


Total - -v 

Balance— Unallocated  but  earmarki-'l  tor  work  relief 

!S -- 


Total  available  for  allocation- 
Previous  deductions 


Total  appropriation.... - $4,880,000,000    $4,880,000,000 


Imount  allocated 


29,  1986 


(100,000 

Ki,  162,044 

86,  I  ■ 

84,  160,000 

17,  ' 
61,24 
■  14,764 
523,  479,  460 

102,730,060 
343,  669,  7 1 2 
181,070,000 

11.53*;,  ,r,17 

1,269,  120 

1.  162,1  - 

28,000,000 

930,  066 

9,911,  BOO 


$4,236.9x].',i2 
322,518,366 


$4,  559,  500.  000 
320,  600,  000 


000,000 
7.1.  764  043 
9,802,944 

33,377,380 
84,  160,  000 
14,212,372 
10,  134,606 

17,  512.  710 
64,241,066 
149,078,386 
.727,  479,  460 

101,373,060 

339,  379, 74x 

192,819,364 

10,426,612 

1,269,  120 

1,298,785,718 

2*.  000,  000 

938,  Mil,  ox;, 

10,481,500 


$4,  406,  337,  049 
153,  162,  951 


$4,  599,  600,  000 
320.  500,  000 
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DEFINITIONS  OF  FINANCIAL  TERM- 

To  interpret  properly  the  financial  tables  presented 
in  this  supplement,  the  following  definitions  are 
important. 

Allocations  by  the  President  {warrant*  approved). — 
The  amounts  shown  in  tables  3,  4,  5,  6,  7,  and  8  repre- 
sent allocation-  made  by  the  President  for  which 
Treasury  warrants  have  been  approved.  Upon  the 
receipt  in  th<  Treasury  Department  of  an  order  or 
letter  of  the  President  making  an  allocation,  the  Divi- 
sion of  Bookkeeping  and  Warrants  issues  an  appropria- 
tion warrant  against  the  proper  limitations  contained 
in  the  Emergency  Relief  Appropriation  Act  of  1935. 
Appropriation  warrants  are  issued  as  a  basis  for  charg- 
ing the  Emergency  Belief  Appropriation  and  setting 
aside  the  amounts  of  allocations  in  separate  appropria- 
tion accounts  on  the  books  of  the  Treasury  I  department, 
subject  to  requisition  and  expenditure  in  accordance 
with  the  provisions  of  the  allocations.  These  warrants 
are  transmitted  to  the  Comptroller  General  of  the 
United  States  for  countersignature  before  the  monies 
therein  are  made  available  for  expenditure. 

Expenditurt  authorizations  (allotments). — In  order 
to  maintain  administrative  control  over  tin-  funds 
allocated  bj  the  President,  the  administrative  officer 
responsible  lor  the  administration  <>f  the  allocation 
issues  to  subordinate  administrative  officers  wli.it  are 
Known  a-  expenditure  authorizations  or  allotments. 
Allotments  are  usually  issued  t<>  project  managers  f"i 
tlic  purpose  of  authorizing  them  to  commence  work 
through  the  hiring  of  employees  and  the  purchase  of 
supplies,  materials,  equipment,  etc.,  following  the 
authorized  Treasury  procurement  procedure,  or  to 
incur  other  obligations  within  the  limitations  contained 
in  the  allotment-.  Obligations  may  uot  he  incurred 
except  upon  authority  of  an  allotment  issued  pursuant 
to  a  Presidential  allocation.  Expenditure  authori- 
zations are  given  in  tables  '.*,  1",  and  1 1. 

Obligations  incurred.  Obligations  consist  of  actual 
and  accruing  liabilities  or  commitments  incurred  l>\ 
project  managers  or  other  authorized  administrative 
office  re .     Obligations,  as  shown  in  tables  9,  LO,  and  11, 


do  not  necessarily  represent  in  all  cases  an  immediate 
legal  liability,  but  occur  when  a  definite  step  has  been 
taken  with  a  view  to  incurring  a  liability  on  the  part  of 
the  Government.  For  example,  when  a  requisition  for 
supplies,  materials,  or  equipment  has  been  submitted 
to  the  Procurement  Division  of  the  Treasury  Depart- 
ment, an  amount  is  set  up  as  an  obligation  in  the  allot- 
ment account  affected,  even  though  legal  liability  is  not 
incurred  until  a  purchase  order  is  issued.  In  this  con- 
nection, it  may  he  noted  that  work  performed  under  the 
Works  Program  is  generally  done  through  the  employ- 
ment of  labor  on  force  account,  and  in  order  that  suffi- 
cient funds  may  be  reserved  in  the  particular  project 
account  to  meet  pay  rolls,  the  Treasury  I  )epartment  has 
adopted  the  practice  of  charging  as  an  obligation  at  the 
beginning  of  each  pay  period  (usually  covering  2  weeks) 

an  amount  to  COT  <r  the  pay  mils  when  presented  at  the 
end  of  the  pay  period.  In  like  manner  anticipated  obli- 
gations covering  travel  expenses  and  similar  items  are 
charged  by  the  Treasury  Department  as  obligations  in 

advance  of  the  actual  receipt  of  vouchers.  This  pro- 
cedure i-.  accessary  for  two  reasons:  first, to  insure  that 
the  accounts  reflect  as  nearly  a-  practicable  the  accruing 
liability  of  the  Government  on  account  of  each  project ; 
and,  secondly  f  to  insure  that  administrative  agencies  do 
not  incur  commitments  in  excess  of  funds  available  for 
projects  or  limitations  thereunder. 

icher  payments  checks  issued).  Voucher  pay- 
ments represent  expenditures  on  the  Ikihs  of  checks 
issued  in  payment  of  pay  rolls  and  other  vouchers  certi- 
fied by  authorized  administrative  officers.  Pay  rolls 
and  other  vouchers  are  carefully  examined  in  the 
Treasury  Accounts  Office  a-  to  Legality  and  propriety 
of  payment,  before  they  are  t  ransmitted  to  the  Treasury 
disbursing  clerk  for  payment.  The  expenditures  as 
shown  in  tables  !t,  LO,  and  ll  of  this  appendix  are  on 
the  basis  of  checks  issued  to  employees  and  public 
creditors.  In  this  respect  the  figures  differ  from  expend- 
itures as  reflected  in  Daily  Statements  of  the  United 
States  Treasury,  which  are  on  the  basis  of  checks  paid 
h\  Federal  Reserve  Banks  and  cleared  through  the 
Treasurer's  accounts  in  \V;i-hiir_rton. 
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I  m.i  ,    i       |  MPLOYMBNT  ON  W.  P.  \.  PROJECTS,  Emergence  Conservation  Work,  \  m>  Projects  of  Other  Agencies,  by  States, 

I     i  i hum;  Administrative  Employees 


Skitkmiihc  28,  1935,  Tiikui  QH   FEBRUARY  29, 

1936 

Number  of  employees  during  week  ending 

Feb.  29 

Number  of  employees  during  week  ending 
Jan.  25 

Una 

DO 

Total  all 
agencies > 

(2) 

W,  P.  A. 

projects 

(3) 

Emer- 
gency 
( Sonserva- 
tion  Work 

(4) 

Other 
agencie 

(5) 

Total 
agencies  ' 

(6) 

W.  P.  A. 

projects 

(7) 

1  l 

gency 
Conserva- 
tion Work 

(8) 

Other 
agencies ' 

(9) 

Line 
no. 

1 

63, 1 1 1 
26,  377 

59,  69* 

195,823 

52,080 

35, 177 
5,427 
13, 965 
61,687 
76,  697 

19,585 
228.736 
97,341 
45.  172 
59,  740 

88,592 
69,848 

19,209 
29,298 
137,729 

121,451 
79.  677 
56,  942 

116,293 
26,  527 

31,928 

5,894 

13,536 

114,036 

25,768 

259,  803 
154.  215 
67,750 

19.  794 
209,366 

113,348 
31, 621 

318,  753 
19,  767 

54,  191 

20.912 
72, 982 
169, 941 
20,716 
9,674 

60,735 
61,  433 
68,094 
85, 151 
8,718 

15,  728 
14,773 

12,  178 
155,838 

12,764 

27,  .v.'7 
3, 696 
9,094 

37,  265 

13,657 

199,  226 
86,087 
35,  19* 
47,  398 

69, 092 
57,  035 
10, 865 
20,657 
117,830 

98, 841 
64,345 
40,  359 
91,709 

18,522 

23,945 
3,  067 

9,974 
95,991 

13,  393 

242,  547 

133,633 

47.  495 

12,980 

182,  634 

90,593 
22, 180 
279,  473 
15, 874 
35,828 

15,  591 

55,483 

119,602 

15, 653 

6,186 

40,407 
45, 820 
56,138 
66. 190 
5,720 

:.  51 8 

5,  115 

9,  Mill 

14,937 

4,630 

5,074 
593 
2,750 
8,768 
11,943 

3,343 
23,206 
8,063 
7,  173 
6,984 

16,766 
7,686 
3,341 
4,506 

13,  802 

15, 998 
11,470 
10,  770 
15,446 
3,451 

4,774 
1,072 
1,959 
11,483 
5,173 

10,  572 
12,  555 
10,466 
5,590 
20,510 

9,815 
6,  189 

7,720 

25,048 

4,686 

2,506 
i,  138 

2,  121 
1 5,  55 1 
11,932 

2,585 
6,304 

3,  191 
2,801 
5,358 

2,734 
5,  127 
5,003 
4,135 
6,097 

6,612 
3,862 
5,813 
9,138 
4,554 

3,209 
1,755 
1,603 
6,562 
7,202 

6,684 
8.027 
9,789 
1.224 
6.222 

63. 391 
24,617 
60,662 

180,  962 
52,  012 

36,  505 

5,  169 

13,  708 

(K),  162 
74,586 

19,  196 

219, 848 
95, 859 

n.  .-.mi 
55, 974 

B3,  587 
72,  341 

19,  206 
31,704 
129,461 

120, 058 
80, 329 
51,188 

113,018 
25, 305 

28,159 

5,489 

12,  789 

115, 138 

24,767 

256, 896 

a  154,  404 

63, 813 

20,498 

209,  483 

114, 646 
31,317 

299,815 
19,557 
51,  275 

23,578 
67,868 
156, 457 
20,578 
8,752 

60,020 

57,  871 
66,731 
85,  663 
9,162 

47,  701 

13, 733 

43, 867 

144, 652 

42, 186 

28,  774 
3,172 
8,985 
35,914 
53,804 

13,  158 
188, 058 
83,  829 
33,  679 
43,863 

63,128 
59,  449 
10,  580 
21,316 
108, 330 

95, 504 
64,260 
35, 473 
85, 977 
16,296 

20, 424 
2,857 
9,053 
96, 312 
12,385 

241,  075 
131,  505 
45, 015 
13,  476 
180,  449 

93,  051 
21, 987 
258,  379 
16,  099 
35,  431 

16, 935 
51,  261 
111,886 
15,276 
5,264 

40,452 
40,060 
54, 161 
65,  425 
5,852 

7,912 
5,221 
10,  430 
16,020 

4,872 

5,448 
632 
2,  703 
9,510 
12, 601 

3,468 
24,  310 
8,598 
7. 47:s 
7,186 

17,588 
8,000 
3,450 
6,949 

15,018 

17,029 
12,005 
11,341 
16, 112 
3,654 

4,904 
1,046 
2,128 
12, 610 
5,479 

11,423 

13,  353 
11, 177 

5,696 
21,929 

14,949 
5,462 

30, 17f 
2,833 
9,037 

5,024 
11,078 
25, 869 
3,599 
2,313 

10.  343 
7,965 
10, 163 

14,  754 
1,516 

7,778 
5,663 
6,365 
20,290 
4,954 

2,283 
1,365 
2,020 
14, 738 
8,181 

2,570 
7,480 
3,432 
3,428 
4,925 

2,871 
4,892 
5,176 
3,439 
6,113 

7,525 
4,064 
4,374 
10, 929 
5,355 

2,831 
1,586 
1,608 
6,216 
6,903 

4,398 
2  9,546 
7,621 
1,326 
7,105 

6,646 
3,868 
11,266 
625 
6,807 

1,619 
5,529 
18,  702 
1.703 
1,175 

9,225 
9,846 
2,407 
5,484 
1,794 

1 

9 

2 

3 

3 

4 

4 

5 

5 

0 

6 

7 

7 

8 

8 

9 

Florida                                                                          

9 

10 

10 

11 

11 

13 

12 

13 

13 

1 1 

14 

15 

15 

16 

16 

17 

17 

18 
19 

18 
19 

20 

20 

21 

21 

•  >■> 

22 

23 

23 

24 

24 

25 

25 

M 

26 

27 

27 

28 

New   1  lamp^liire      

28 

29 

29 

30 

30 

31 

\i'\\  York  City           -         -     - 

31 

32 

New  York  (Excl.  N.  Y.  O.) 

32 

33 

North  Carolina ..  -           -  -  

33 

North  Dakota 

34 

35 

Ohio              

35 

36 

Oklahoma                -              

14,  580           8. 175 

36 

37 

Oregon         - - 

5,224 

27,964 

2,676 

4,217 

11,316 

1.217 

37 

38 

Pennsylvania        -  -    -  -- 

38 

39 

Rhode  island. .  .. ...  

39 

40 

South  Carolina    -    -  - 

8,  660           9.  703 

40 

41 

South  Dakota         -.-   - 

4,644 
10,588 
24, 194 
3,445 
2,276 

11,647 
7,223 
9,627 

13, 861 
1,504 

677 

6,911 

26, 145 

1,618 

1,212 

8,681 
8,390 
2,329 
5,100 
1,494 

41 

42 

42 

43 

Texas                

43 

44 

Utah                 

44 

45 

Vermont     .    --          -  - 

45 

46 

Virginia       --      -      -  - 

46 

47 

Washington       ..  _     __        _  . 

47 

48 

We^t  Virginia                           .      .  

48 

49 

Wisconsin      

49 

50 

Wyoming -    ....      

50 

Total  distributed  by  States _  .  . 

51 

3, 804,  208 

732 

3,636 

502 

32,  676 

855 

10,768 

3, 038, 973 

455,  450 

357 

1,577 

309,  785 

375 

2,059 

502 

30,600 

615 

10,  768 

3,  698, 154 

788 

3,476 

2, 929,  758 

482, 350 

352 

1,504 

286,046 

436 

1,972 

51 

52 

Vlaska..   .  

52 

53 

Hawaii               . ....          

53 

54 

Panama  Canal  Zone . .                            

54 

55 

Puerto  Rico     -    

2,076 
240 

21, 486 

410 

10,  463 

2,159 
229 

19,  327 

181 

10,463 

55 

56 

Virgin  Islands 

56 

57 

Total  not  distributed  by  States  or  Territories 

57 

Grand  total 

-•> 

3, 853,  377 

3,  038,  973 

459,  700 

354,  704 

3, 734,  777 

2, 929,  758 

486,  594 

318,  425 

58 

'  Does  not  include  rural  rehabilitation  eases  of  the  Resettlement  Administration. 

>  Includes  employment  in  New  York  City  under  the  Xon-Federal  Division  of  P.  W.  A. 

(Continued  on  page  86) 
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Table  1.—  Employment  ox  W.  P.  A.  Projects.  Emergency  Conservation  Work,  and  Project?  of  Other  Agencies,  by  States, 

Excluding  Administrative  Employees — Continued 

September  28,  1935,  Through  February  29,  1936 


State 
(1) 

Number  of  emplovees  during  week  ending 
De     28 

Number  of  emplovees  during  week  ending 
Nov.  30 

Line 

Total  all 
agencies  ' 

(2) 

W.   P.  A. 

projects 

(3) 

Emer- 
gency 
Conserva- 
tion Work 

(4) 

Other 
agencies ' 

(5) 

Total  all 
agencies  ■ 

(6) 

projects 

(7) 

Emer- 
gency 

Conserva- 
tion Work 

(8) 

other 
agencies  > 

(9) 

Line 
no. 

1 
2 

23. 375 

•       i 

- 

50,166 

34,947 
4,359 
11,281 

55,338 

17,596 
205.091 

- 

136,860 
116,409 

■ 

111.371 

■ 
- 
• 

• 

• 
- 

• 

4v«. 

11,672 
41.775 
.'   787 
40,365 

27.466 

2.996 

6.915 

35,428 

53,434 

10,645 

- 
1 

■ 

14.114 

11.291 

• 

• 
- 

8,356 
5,569 
10,868 
! 
5,219 

S8S 

• 
13,364 

3.711 
7,912 

• 

- 
16.  163 

-       J 

11.947 

■ 
■ 

■ 

■ 

• 
■ 

■ 
-    ■ 
• 

5,670 
6,134 

5,  424 
16,019 

1,593 

- 

■ 

3,  240 
3.  196 

■ 
■ 

1,041 

- 

6,  141 
14.  173 

1,720 

54,981 

- 
.S3,  770 
14a  093 
46,  132 

2S     75 

^   - 

n  ~y 

14.943 

31,258 

■ 
- 
125,  112 

72,206 

- 

1<>4.  iwi 

244,692 
1  161,  129 

- 
■ 

42,414 

110,571 

• 

:   127 

41,940 
6,885 

i 

1,775 
35,  599 

79.050 

• 
• 

-   • 
11.917 

- 
10,836 

12.373 
149,070 

-     -    ■ 

14,  171 

197,744 

14,000 
11,400 

20,010 

4,310 

8.766 
5,817 
11,404 

- 
5,469 

85 

712 

- 
11,009 
14.02'. 

- 
• 

7,957 

•   - 
-  - 

6.312 

• 
13,255 

1.  120 

2.  369 

6,409 

13.  140 

16,221 
12,619 

1    29( 

16,882 
34,036 

10.070 

■ 
12.  ■',<■  7 

J.  017 

13,266 

9,  112 
11.374 

- 

1,702 

4,  275 
5,649 
5.066 
13.  922 
3,  443 

1.330 
303 
2,038 
7,996 
5,026 

l.oll 

- 
1.  182 
3,299 

2,915 
1,608 
7,644 

9,806 

3,220 
g  674 

1.710 

- 
1.  17o 

1.    110 

i  949 

6,  715 

i.  in 

1,  130 
3.  112 
8,714 

391 

i.  996 

J.  in 
3.  287 
11.  171 

1.  170 

.  192 

6,  1  in 

1 

2 

3 

3 

4 

rnia                                           

4 

5 

s 

6 

7 

8 

8 

9 

Florida 

9 

10 

10 

11 

11 

12 

12 

13 

13 

14 

14 

15 

15 

16 

Kent  |]i 

16 

17 

17 

18 

IK 

19 



■i'i 

19 

20 

Massachusetts 

20 

21 

21 

22 

22 

23 

' 

23 

24 

21 

25 

25 

26 

26 

27 

. 

27 

30 

New  ii 
New  Jeroej 

• 
29 
30 

31 

31 

32 
83 

North  (     ' 

32 
33 

34 

35 

36 

Oklahi 

30 

37 

37 

• 

- 

39 

39 

W 

10 

41 

South  Pftkotfl 

41 

42 

42 

43 

13 

44 

11 

45 

Vermont 

45 

U 

Virpini:i 

46 

17 

' 

47 

48 

48 

19 

50 

Wyoming 

50 

■ 

51 

2.716 

233 
12,233 

2,  75a  904 

- 
- 

- 

1.  181 

14,342 

3,  255, 166 

-   . 
■ 

■ 

J    1-1     .-'- 

1,535 

2,310 

233 

4.50 
1.073 
9.659 

:,1 

52 

Alaska 

.72 

53 

Hawaii 

53 

54 

Kico 

64 

55 

55 

56 

Total  not  distribute  : 

■ 

56 

:  total 

57 

3.542,340 

2,  750,  904 

518,928 

272.508 

3,  284, 358 

2,484,328 

544,265 

265,  7<r. 

57 

1  Does  not  include  rural  rehabilitation  cases  of  the  Resettlement  Administration. 

1  Includes  employment  in  New  York  City  under  the  Xon-Kederal  Division  of  P.  W.  A. 

dec  on  ■ 
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Tabu    i      I 


IIPLOYMSNT  .>\    \\  .    P.    A.    Proje<  rs,   Emergenc.    Conservation  Work,   and   Projects  of  Other  Agencies,  by 
Stati    .   I  ccltjding    ^dminibtrative   Emplotees     Concluded 

September  28, 1936,  ThbOUOH  Febei   .ky29,1936 


(1) 

Number  o 

!  employees  during  week  ending 

Oct.  26 

Number  o 

I  employees  during  wee 
Sep! 

_  ending 

Line 

III' 

Total  all 

aL'i'li.  lr 

(2) 

\V.  P,  A. 

projects 

(3) 

Emer- 
gency 
i  obser- 
vation 

Work 

(4) 

Other 
agencies  i 

(5) 

Total  all 
agencies  ' 

(6) 

W.  P.  A. 

projects 

(7) 

Emer- 
gency 
( 'onser- 
vation 
Work 

(8) 

Other 
agencies ' 

(9) 

Line 
no. 

1 

46,231 

9, 1 1-".' 
36,270 
41,693 

15,  133 

10,377 

1,610 

B.417 

36,230 

37,  675 

8,537 
44,517 

M.-'». 
10.  •-'71 

13,  124 

29,722 
19,291 
7,202 
10,006 
21,509 

41.463 
30,102 

16,  79U 
26,217 

9,796 

9,449 
1,966 
4,200 
36,941 
12,046 

238,  108 

2  29,916 
21,916 
6,955 
71, 891 

42.  727 
10,126 
145, 429 
4,989 
24,368 

8,  375 

27,601 

43,086 

7,620 

5,583 

24, 113 
18,708 
19,276 
35,528 
5,809 

34,548 

10,007 

12,542 
20,727 
5,962 

5,310 

(Ml 

2,990 
11.020 

16,043 

1.  112 

2.1.0).. 

10,  297 
9,011 

7.  786 

18,385 
9,824 
3,139 
4,560 

14, 652 

18,  789 
12.  320 
13, 897 
19, 135 
4,443 

6,195 
831 
1,702 
15,095 
7,302 

14,881 
17,094 
13.443 
5,867 
21,491 

18,  395 
5,818 

29,727 
2,462 

11,235 

5,526 
13, 852 
31, 935 
4,491 
2,423 

13,058 
9,745 
10,966 
14,805 
1,956 

1,676 
2,691 

2,063 
9,463 
3,153 

875 
156 
722 

7,7X1) 
3,434 

2.714 

449 

1,263 

1,459 

716 

1.232 
4,063 

1,947 
3,383 

2,230 
1,647 
679 
3,038 
4,870 

789 

157 

594 

4,903 

1,861 

3,256 

2  4,682 

3,249 

448 

1,993 

1,644 
2,435 
7,136 
256 
3,746 

834 

1,691 

3,850 

8% 

688 

2,749 
7,347 
1,472 
2,158 
622 

35,201 
7,553 

28,924 
9,659 

9,533 

1,101 

7,551 

31,469 

38,085 

9.053 
36, 659 

I'.H.  IVMI 

'...,..1 

9,392 

23,957 
10, 855 
6, 331 
5,244 
19, 407 

31,587 
22,504 
14, 378 
22,038 
9,334 

7,583 
1,017 

3,974 

_\o_>.-, 
9,321 

186,988 

2  22, 195 

17,  225 
6,013 
53, 353 

30,109 
8,492 

58,683 
4,992 

16, 348 

6,313 

22, 151 

34, 102 

6,101 

5,749 

15,562 
18,299 
16,  772 
22,763 
3,635 

24,098 
17,281 

9,645 
6,159 
12,317 
21, 039 
6,180 

6,  521 
677 

2,853 
12,296 
16,  215 

4,772 
27,232 
11,220 
8,793 
7,704 

18,009 
9,180 
3,500 
4.31.5 

17, 359 

17, 914 
13, 122 
12,915 
18,996 
4,763 

6,203 

812 

1,795 

14,  376 
6,684 

15,  273 
15,273 
14,222 

5, 926 
21,983 

16,940 
5,985 

32.  773 
2,812 

10,744 

5,743 

14, 182 

29,468 

4,472 

2,559 

11,706 
11,000 
11,636 
14,  273 

1,797 

1,458 
1,394 
1,154 
7,885 
2,914 

819 
% 

709 
4,120 
2,270 

3,917 

2,163 

297 

871 

762 

509 
756 

2,831 
907 

2,048 

1,558 
1,636 
463 
1,788 
4,571 

590 

205 

793 

4,182 

1,639 

2,511 

2  3,911 

2,233 

70 

1,445 

542 
2,047 
5,540 

222 
3,395 

570 

1,596 

2,686 

990 

626 

2,336 
6,593 
1,419 
2,038 
261 

1 

3 

2 

g 

\rk  mvi- 

21,665 
11.  103 
6,018 

4,192 

765 

4,705 

17.  130 
18, 198 

972 
12,739 
54,150 

3 

4 

( 'alifornia 

4 

.', 

<  'dorado 

565 

2,193 

328 

3,989 

15,053 
19,600 

364 

7,264 

57, 169 

5 

8 

( 'oimcct  ii'iit 

6 

7 

1  Ifl.'iu  :irr                                                                                          

7 

s 

1  M-lrul  i>(  <  'nliiml'i  i 

8 

<i 

Florida                                           

9 

10 

10 

11 

Maim 

11 

1? 

Illinois -- 

12 

13 

lllillalla                                                                                                                  

13 

14 

14 

15 

Kalivi- - 

1.  179 

10, 621 
8,235 

926 

5,439 
919 

15 

16 

Kentuckj 

16 

17 

1  .<  >lll-i:ttl:>                                     ..                                                          

17 

18 

Maine                                                                     

18 

ts 

\Iar\ '  l:ilitl                                                                          - 

3,499 
3,  171 

20,444 

16, 135 

2,220 

4,044 

483 

2,465 

978 

1,904 

16,943 

2,883 

220,171 

8,140 

5,  224 

640 

48, 407 

22,  688 

1,873 

108,566 

2.271 

9,387 

2,015 
12, 058 
7.301 
2,233 
2,472 

8,306 
1,616 
6,838 
18,  565 
3,231 

22 

19 

20 

\la-^artuwt  tS                                                                  

20 

21 

Michigan                              _ 

12,115 
7,746 
1,000 
1,254 

21 

22 

M  miie-oia                                                        

22 

23 

M  ississi  ppi            

23 

24 

Missouri                          -.            

24 

25 

Nebraska      _ 

790 

26 

27 

Nevada                                                             

27 

28 

\r«  Hampshire  .. -  -  - 

1,386 

9,467 

998 

169,204 

3,011 

770 

17 

29,925 

12,627 
460 

20,370 
1,958 
2,209 

28 

20 

29 

30 

New  Mt'\ii'u . 

30 

31 

New  York  City —  -- 

31 

32 

Now  York  (Eicl.  X.  Y.  C.) 

32 

33 

North  Carolina _ _             

33 

34 

North  Dakota         -  - 

34 

35 

Ohio..  .                             

35 

36 

Oklahoma ._ .  -- 

36 

37 

Oregon        _.  .    . 

37 

38 

IVnnsvU  ami          .    .         - 

38 

39 

Rhode  Island                  _  _  .  

39 

40 

South  Carolina      -  

40 

41 

South  Dakota                 _ _______ 

41 

42 

Tennessee                  .  .        

6,373 

1,948 

639 

2,564 

1,520 
706 
3,717 
6,452 
1,577 

42 

43 

Texas                                  

43 

44 

Utah                                     

44 

45 

Vermont -_ 

45 

46 

Virginia    __ 

46 

47 

Washington          .  .  _ 

47 

48 

West  Virginia.. .    ._ 

48 

49 

Wisconsin  _ 

49 

50 

Wyoming _  _ 

50 

Total  distributed  by  States _. 

51 

1, 453,  243 

879 

1.947 

4,642 

232 

44,525 

777,294 

551, 337 

283 

1,360 

2,431 

232 

124,612 

596 

587 

2,211 

1, 104, 682 

499 

1,851 

2,581 

203 

16. 091 

456, 013 

552,  333 

241 

1,356 

2,581 

203 

3 

96, 336 
258 
495 

51 

52 

Alaska  __  ..                    _. . _____ 

52 

53 

Hawaii                                .                         

53 

54 

Puerto  Rico                              

54 

55 

Virgin  Islands                            

55 

56 

Total  not  distributed  by  States  or  Territories  

44,  525 

16,088 

56 

Grand  total                      . . 

57 

1,  505, 468 

777.  294 

555, 643 

172,  531 

1, 125, 907 

456. 013 

556, 717 

113, 177 

57 

1  Does  not  include  employment  on  public  roads  projects  preyiously  authorized  under  the  Hayden-Cartwright  Act  but  financed  by  $100,000,000  apportioned  to  States 
out  of  the  Emergency  Relief  Act  of  1935:  and  does  not  include  rural  rehabilitation  cases  of  the  Resettlement  Administration. 

2  Includes  employment  in  Xew  York  City  under  the  Non-Federal  Diyision  of  P.  W.  A. 
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Table  2.— Employment  by  States  and  by  Agencies,  not  Including  W.  P.  A.  and  C.  C.  C.  Excluding  Administrative  Employees 

December  28,  1935 


Line 
no. 


State 


(1) 


Alabama. . 
Arizona. .. 
Arkansas.. 
California, 
("olorado.- 


Connecticut.. 

Delaware 

■iiimbia. 

. 

Gtoorgj  > 


Idaho 

Illinois 

Indiana 

[owa 

Kansas 


Kentucky 

na 

Maine — 

\1:ir>  l:ind 


Grand 
totaP 


-' 


Michigan... 

Mississippi 

Missouri 


New  Jei  I 

Ni'W    Ml 




ofN    i    0 
irolina 
North  I  takota 
Ohio 


Oklahi  i 

40  I  South  ( 

It 
12     Tenrn 

i.  at 

it 


Virpin, 

irginia 


Total  diMr 
Alaska... - 

Puerto  Rico 

Virpin  Islands 
Total  not   distributed  bj 
or  Territories 


Department  of  Agriculture 


Total 


(3) 


5,670 
6,134 

5,  424 
16,019 

4,582 

1,593 
1,590 
4,992 

3.240 

6,  152 
3, 1% 
3,929 
4,539 

3,591 
4,162 

• 
2,564 

1,(MI 

■ 

5,141 


244    KM 

- 

MM 

14,342 


12,233 


Grand  total. 


3.126 
5,661 
4.107 

2,825 

■ 

9 
342 

2,801 

2,891 

■ 

2,236 
3,243 

2,713 
2,  592 

373 

2,123 
2,221 

2.4.54 

1.202 


Ento- 
mology 
and  Plant 
Quaran- 
tine 

(4) 


Forest 
Service 


• 


Public 
Roads 


(6 


2,371 
212 

1.  173 
1,  151 

4.  107 


- 

222 

3 


134,  144 


244 

203 

31 

69 


213 
609 

1.710 


123 

- 

43 

- 
210 


70 
531 

4 

292 

64 

ISO 

1 

110 


807 


47 

13 

17S 


16 
404 

1.644 
113 

- 
- 

256 

1 
2 

492 

7) 

- 

1 


245 
24 

177 


13,  120 


2 


2.131 

2.  290 

124 

9 

316 

1,420 

406 

2,115 

1.921 

1.  120 
61 

1,714 


Soil  Con- 
servation 
Service 


: 


301 


• 


13,120 


1,247 


73,  131 


73, 353 


615 
3,043 
1,025 
1,187 

902 


Other 
bureaus 


(8) 


104 
1,172 

234 

615 
536 


231 

1.014 
244 


- 


212 


301 


• 


Department  of  Interior 


Depart- 
ment of, 
Com- 


Cfl 


25 


221 
6 


84 


331 


15 


Total 


(10) 


Puerto 
Rico  Re- 
construc- 
tion Ad- 
ministra- 
tion 

(11) 


• 


it 

3", 

28 

17 

t 

3 


1,213 


1,213 


Bureau  of 
Reclama- 
tion 


(12) 


27 


3,  193 


317 


126 


67 


18,901 


1 1,  339 


59 


Other 
bureaus 


(13) 


Line 
no. 


3,641 


317 


I.  286 


67 


S3 
126 


209 


1  Does  not  include  rural  rehabilitation  cases  of  the  1.'  on, 

2  Includes  employment  iii  City  under  t!  ral  Division  of  P.  W,  A. 

,r\ud<d  on  page  89) 


1 
■J 
3 
4 
5 

6 

7 
8 
9 

in 

11 
12 
13 
14 
IS 

111 

17 
18 
19 
20 

21 
22 
23 

24 
25 

26 
27 
28 
20 
80 

:',1 

32 
33 

34 

35 

36 

37 

:ih 
39 

in 

11 
(2 

1! 

44 
U 

16 

17 
18 

49 

.vi 

51 

.".2 
S3 
54 
65 

56 

57 
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Tabu    I      I  mplotmbnt  b\  States  \.sv  eh    Agencies,  not  [ncltjding   W.  P.  A.   and  C.  C.  C,  Excluding    Administrative 

EMPLOTEES — Concluded 

Dim  E  mii Kit  28,  1935 


(1) 

i  »ep  'i  i 

meiil  (if 

Laboi 

Navj 
Depart- 
ment 

(3) 

my 
I  leparl 

IIICllI 

(4) 

War  Department 

Library 
of  Con- 
gress 

(8) 

Public 

Works  Ad  mi  n- 
stratiorj 

Resettle- 
ment 

Vlmni 
istration  ' 

(12) 

Rural 

Electrifi- 

Admin- 
istration 

(13) 

' rans' 

Admin- 
istration 

(14) 

DO 

Total 

(5) 

('(ir|K  Of 

Engineer: 

(6) 

Quarter- 
master 
Corps 

(7) 

Total 
(9) 

Housing 
(10) 

Non- 
Federal 

(11) 

Line 
no. 

1 

36 

2 

42 

, 
10 

10 

4 

149 

49 

11 

5 
46 
26 
32 

28 

71 

167 

1,  143 
169 
501 

7.  386 
300 

33 
102 
535 
5,334 
917 

12 

l,  187 

144 

84 

616 

204 
1,224 

4,798 

201 

1.  196 

136 

260 

165 

1,246 

2,290 

101 

142 

1,001 
469 
248 

1.  592 
300 

403 

33 

370 

714 

56 

1 

2 

1 

2,098 

202 

426 
505 

10 
622 

20 

56 
8 

79 
93 
201 

263 
6,  794 

45 

570 
1,310 

310 
550 

10 

15 

570 
1,310 

300 

550 

526 

9 

109 

47 
10 

167 

3 

4 

4 

5 

33 

78 

6 

24 
535 

40 
480 

12 

1,009 

124 

84 
432 

150 
748 

7 

8 

•i 

8 

5,294 

437 

30 
370 

300 
787 
320 
1,320 
530 

155 

72 

30 
370 

300 
715 
320 
1,320 
530 

155 

1,376 

505 

145 
154 

9 

10 

10 

1 1 

11 

19 

331 

50 

122 

129 

1.674 

42 

45 

693 
35 
10 
16 

24 

210 

34 

1,058 

497 

562 
255 

178 
20 

233 
391 
177 

12 

13 

13 

14 

57 
94 

82 

14 

1  -, 

183 

54 

476 

1.  798 

2 

1,013 

5 

115 

914 
2,290 

15 

Hi 

339 

86 

68 

1,148 

16 

17 

17 

is 

230 
225 
320 

90 
610 

75 
360 

90 

120 

110 

230 
225 
210 

90 
610 

75 
360 

90 

120 

18 

><i 

i: 
97 

109 
12 
56 
24 
2 

6 
8 
2 
42 

199 
183 

131 

260 

50 

332 

19 

20 
21 

20 

329 
350 
47 
364 
129 

42 

21 

•!•> 

108 

22 

28 

23 

M 

448 

24 

•>,-, 

25 

28 

8 

101 

81 

26 

''7 

27 

28 

400 
355 

130 

400 
225 

28 

29 

375 

352 

7 

894 

602 

26 

1,342 
1,040 

263 

1,715 

118 

11 

138 

1,231 

359 

979 

34 

191 

26 

201 

1,566 

5 

46 

567 
991 
635 

1,342 
50 

263 

1,207 

118 

11 

138 

1,021 

9 

608 

34 

130 

26 

86 

1,566 

5 

46 

565 

295 

19 

170 
212 

29 

30 

990 

30 

31 

Now  York  City 

69 

48" 

2 
107 

54 
20 
73 

11 
10 

15 

26 

32 

6 

1 

27 

14 

22 

41 

2 

2,325 
259 

5 

31 

32 

33 

NewYork(Excl  N.Y.C.  .    .. 

..lis 

2  840 

280 

10 

826 

295 
80 
40 

526 
35 

2  840 

280 

10 

300 

260 
80 
40 

18 

1,099 

32 

848 

330 

32 

101 
8 

33 

34 

34 

35 

Ohio 

4,229 

93 

1,893 

736 

26 
124 
769 
12 
20 

35 

36 

Oklahoma 

210 
350 
371 

82 

36 

37 

37 

38 

567 

8 

374 

30 

3,458 

211 

151 

38 

39 

39 

40 

61 

150 

30 

120 

40 

41 

41 

4'' 

Tennessee 

1,194 

1,340 

37 

24 

262 

76 

1 

199 
198 

100 

115 

340 
200 
300 
100 

1,170 

120 

80 

350 

10 

160 

180 
200 
300 
100 

1,170 

120 

80 

350 

10 

31 

42 

43 

Texas 

43 

43 

44 

Utah 

44 

45 

45 

46 

2 
696 
616 

591 
366 
495 
861 
41 

46 

47 

Washington 

47 

48 

West  Virginia 

48 

49 

Wisconsin 

233 

49 

60 

Wyoming 

50 

Total  distributed  by  States 
Alaska 

51 

52 

1,554 

17, 369 

9,  534 

42,041 

25,998 

16,043 

5 

15, 066 
20 
20 

1,106 

13, 960 
20 
20 

16, 861 

31 

1,411 

51 
52 

53 

Hawaii 

939 

939 

53 

54 

Puerto  Rico 

54 

55 

Virgin  Islands.  . 

55 

56 

Total  not  distributed  by  States 
or  Territories              

11,  290 

11,290 

56 

Grand  total.        .           .  . 

57 

1,554 

17, 369 

9,534 

.54,  270 

37,288 

16, 982 

5 

15, 106 

1,106 

14, 000 

16, 861 

31 

1,411 

57 

1  Dues  not  include  rural  rehabilitation  cases  of  the  Resettlement  Administration. 

'  Includes  employment  in  New  York  City  under  the  Non-Federal  Division  of  P.  Wr.  A. 
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Table  3. — Presidential  Allocations  for  the  Works  Program  by  Agencies  l 

February  29,  1936 


Line 
no. 


Agency 
0) 


Total  alloeal ed  through  Feb.  29,  1936. 


Departni'  •  ilture: 

Public  I  

All  other  bureaus 

:iiitteeon  Allotments 

lling  Authority _  _ 

Civil  Ben  ice  Commission 

In  ent  of  Commerce.-- 

Emergency  Conservation  Work 

ency  Relief  Administration 

Federal  Employees  Compensation  Commission 

General  Accounting  Office _. 

Depar-  nor: 

l'ucrto  Rico  Reconstruction  Administration 

_.. 

All  other  bureaus 

Department  of  Justice 

Department  i  f  Labor 
Library  ■ 

:  I  -.  ergency  (  !ouncil 
Nation, l  '  ommittee 

N  i    >   I  department— Yards  and  Docks 

\dministration 

Public  Works  Administration: 

Housing 

Non- 1  ■ 

i  for  Purchase  of  Materials  and  Supplies 
Rural  Electrification  Admii 
Treasury  Department 

/lustration  . 

meers 

Quart<  r  Corps... 

i  .,  ■  .  • 

•ith  Administration 


Originally  available  for  allot  it  ■  i 


Total 
allocations 


(2) 


$4.  406. 337.  049 


Allocated 
for  work 
projects 

(3) 


$3,106,743,317 


500. 000. 000 

7.'..  754,  043 

25,000 

200.000 

325.000 

«  302,944 

527,  179,  150 

938,530,085 

28,000,000 

6,000,000 

33,  377.  380 
v).  150,000 
14,212,372 
900,000 
10.  134,605 

211,  .' 

1,720,000 
1,000,000 

100,000 

101,373,050 

■ 

4,000,000 
10,  125  512 
60,241,066 

1 1,831,056 

- 


153,  162.951 


491.000.000 
53,411,923 


200.  OIK) 


9,  057.  944 


32.152,380 
82, 650, 000 
6. 149,  233 


1,379,995 
211,600 


• 


101,373,050 
339, 379,  748 
38,000,000 


9,776,612 

15,541,066 

1,234,  120 

131,938,892 
14,699,676 


16, 1 
1,189,0 


appropriation:  E    R    \ 

Farm  <  're: 
All  others 


Line 
no. 


8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
Lfl 
20 
21 
22 
23 
24 
26 
26 
27 
28 

30 
31 
32 
38 
34 
36 
36 
37 
38 

39 

40 


-I    --0  (KK).(KtO 


000  000 

60  IKHI.IKKI 

00,000 

00,000 

KM 


■ 


320,600,000 

$4, 559, 500, 000 
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Table   i      Presidential  Allocations  for  the  Works  Program  by  Agencies' 

I  m  CI  mi'.kh  31,  1935 


i  lue 


M 


Agencj 

(i) 


I ..!  ,1  ,ii..,  Ltod  through  Dei 


i  lepartmonl  "f  Agriculture: 

Public  Roads  

\n  othei  bure  ius 
\.i\  [goi  \  <  ommlttee  on  \ii"t  ments 
\ii,.\  Dwelling  luthorlt] 

Civil  Service  Commission  

i  tepai  i  men)  ol  <  Sommerce 

Emergency  Conservation  Work  

Federal  E  mergencj  Relief  Idmlni  ti  iiion 

federal  Employees'  Compensation  I  Commission... 

General  Accounting  Office  

i  tepai  i  menl  of  Interior: 

Puerto  Rleo  Reconstruction  Administration.. 

Reclamai  Ion 

Ul  other  bureaus  

Deparl  menl  of  Jusl  Ice  

Department  of  Labor  

Llbrarj  of  Congress 

National  Emergency  Council        

National  Resources  Committee  

\:i\>  Department     yards  and  Docks 

Prison  Industries  K»'(.ru:irn/:it  ion  Administration 

Public  Works  Administration: 

Housing       

Non-Federal  

Resettlement  Administration  

Revoh  Ing  fund  fur  purchase  of  materials  and  supplies. 

Rural  Electrification  Administration 

Treasury  Department  

Veterans'  Administration 

War  l  lepartment: 

Corps  of  Engineers  

Quartermaster  Corps — 

General - 

Works  Progress  Administration: 

National  Youth  Administration 

state  Work  Programs 


Balance  unallocated  but  earmarked  for  work  projects. 
Originally  available  for  allocation 


Total 
illoi  ll 

(2) 


$4,236,981,642 


500, 000,  000 

75, 399,  043 

25,  000 

200,  000 

325,  000 

10,  452,  944 

523, 479,  450 

935, 930,  085 

28, 000, 000 

6, 000, 000 

35, 487, 920 

84,150,000 

6, 432,  337 

900,  000 

9, 334,  605 

211,500 

1,150,000 

1,000,000 

17, 554,  625 

100, 000 

102, 739, 050 
343, 669, 712 
181, 070, 000 
3, 000, 000 
11,536,517 
48, 241, 066 
1, 269, 120 

131,686,169 

14,804,147 

144,438 

47, 156,  268 
,115,532,646 


322, 518,  358 


2  $4,  559,  500,000 


Allocated  for 
work  projects 

(3) 


$2,  992,  872,  487 


491, 000, 000 
53,431,923 


200,  000 


10,  207,  944 
522,  584, 000 


34,  262, 920 

82, 650, 000 

5,  580,  421 


1,079,995 
211,500 


17,  345,  470 


102, 739, 050 
343, 669,  712 
38, 000,  000 


11,086,517 

15,  541, 066 

1, 234, 120 

129, 686, 169 
14, 672, 766 


47, 156, 268 
1,070,532,646 


Line 
no. 


2 

3 

4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 
30 
31 
32 
33 
34 
35 
36 
37 
38 

39 

in 


1  Based  on  Treasury  warrants  approved. 

>  Total  appropriation:  E.  R.  A.  Act  of  1935 $4,880,000,000 

Deductions  prior  to  passage  of  act: 

Federal  Emergenev  Relief  Administration _ $292,000,000 

Farm  Credit  Administration 60,000,000 

All  others... 13,500,000 


Total  deductions $365,500,000 

Less  charges  to  other  appropriations 45,000,000 

Net  deduction..  ■       320,500,000 

Originally  available  for  Presidential  allocation $4,559,500,000 


62768°- 
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Table  5-    Presidential   Allocations  for  the   Works   Program  by  Agencies  Coxdcctixg    Work   Projects,    Excluding 

W.  P.  A.  and  C.  C.  C 

Febkuaet  29,  1936 


Line 
no. 


Department  of  Viniculture: 

Bureau  of  '  aricultural  Engineering..-. 

Bureau  of  \  nimal  Industry 

Biol'..  .- -. 

■     Industry 

i  ology  and  Plant  Quar 

amine _ 

•  Service 

Forest 

Bureau  of  Plant  Industry 

lu  of  Public  Roads  .  

1  onservation  Service 

\\  i  iiher  Bureau 

Alley  Dwelling  Authority  .   

Department  ol  Commerce: 

Bureau  of  the  Census— 

Bureau  of  Fisheries 

Bureau  of  Lighthouses.. 

Mure  HI  of  81  iTriiPl- 

Department  of  Interior: 

Alaska  Road  Commission 

Bituminous  Coal  Commission 

Office  of  Education 

Geological  Survey 

Office  of  Indian  Affairs. 

irk  Service.. 

Puert                        .nst  ruction  Adminis- 
tration   


Total 
allocations 


- 


17 

1, 682, 900 

541,289 

3,000 

16,  559, 817 

26,  750, 000 

43,  .500 

500,000,000 

17,700 

200,000 

8,731.948 
230,996 

75,000 

671,500 

■ 
10,000 

8,250,000 

33.  377.  380 


Allocated 
for  work 
projects 

(3) 


Line 
no. 


-■ 
1, 682, 900 
.■•    289 
3,000 

16,559,817 

13, 827,  500 

43,  .500 

491,000,000 

"  •  • 
200,000 

8,731,948 
230,996 

67L600 
10.000 

32, 152,380 


Line 


Agency 

(1) 


Department  of  Interior — Continued. 

Bureau  of  Reclamation 

St.  Elizabeths  Hospital 

Temporary  Government  of  the  Virgin 

Islands   . 

Department  of  Labor: 

3   Employment  Service  . 

Immigration  and  Naturalization.. 
.r>  's  '  ifTic-e... 

Library  of  Congress 

Ni\  y  Department: 

Yards  and  Dock'; 

Treasury  Department: 

■  <  luard.     . . _ 

Internal  Revenue    

tremenl  Division 



<  >ffice 

>-nt: 
i  |  l  ■      •  . .  • . 
Quart  rps 

Public  Work  .:ion: 

B    i-  iit  



Rural  Rtoctrifl  •  istration 


Total 
allocations 


-' 


$84,150,000 
9,500 

434,600 

9, 400. 100 
1 79,  BOS 

512.610 
211,500 

17,527,716 

6,  263,  995 
5, 083,  487 

- 

3,  CO.  WHt 

1,200,000 

133, 938, 892 
14,831,056 

101,373,060 

339,  379,  Tis 

192,819,354 

10,  129,612 

1, 269,  120 


Allocated 
for  work 
projects 

(3) 


$82, 650, 000 
9,500 

434,600 

900,100 
179,895 
300,000 
211,500 

17, 318, 561 

5, 263, 995 
5, 083, 487 
543,584 
3,  450,  000 
1,200,000 

131,938.892 
14,099,676 

101,373,050 

339,  379,  748 

38,000,000 

9,776,612 

1,234,  120 


Line 
no. 


27 
28 

29 
30 
31 
32 
33 
34 
35 
36 
:\7 
38 
39 
40 
41 
12 

a 

it 
u 
a 

47 

a 

49 
60 
61 


1  Based  on  Treasury  v.    ■  \ed. 

Table  6.     Presidential  Allocations  fob   the   Works    Program    bi     Agencies  Conducting  Wohk  I'muiit^.  Excluding 

W.  P.  A  '     I     i 


Line 

no 


i  tepartrj  i  ilture: 

Bureau  of  Vgricull 

Bur' 

Biological  Survej 
Bureau  of « 'hen 

Kljr. 

Bureau  of  Entomology  ai 

i  ■      . 

Bureau  of  Planl  Industry 
Bure  in  of  Publii   I.  ■ .  I 
Boil  i  08 

Weather  Bureau 

\lli-y  I  (well  OR  Authority. 
Department  ol  Commerce: 
Bureau  of  t  he  <  Census 
Hun-  .it  of  1      '  ■  ■  ■ 
Bun  tuses 

Bure  hi  of  81  indards 
Department  of  Interior: 

Uaska  Road  Commission 

«  ommission 

Office  of  Kdiication 

Survey 
iian  Affairs, 
ice 
Puerto  Rico  Reconstruction  Adminis- 
tration.   


■ 
- 

9,881,948 

• 

2,944.821 
10,000 


1, 510, 000 
35, 487, 920 


- 


4 

17, 


... 
000 

.;« 
MM 

• 


2,944 

10. 


7 

8 

9 

10 

11 

12 

■ 

13 

14 

40 

15 

41 

16 

17 

18 

tt 

19 

20 

21 

17 

22 

• 

-i 

■    merit  of  Interior     <  ontir    . 

Bosp  tal 

rnment  of  t  b< 

• 
U.  8.  1 
linn.  Naturalization 

■ 

iry  Departmi 

■  : 

i  i     iri     ent  D 
Public  !!• 

■ 
W  .t  i ''  :•  urt  menl 

■ 

Public  w  orl  ition: 

ii.    ■ 
Non-Federal 

Resettlement  Admin 
Kuril  !.:•  on 

ition 


Total 
allocation! 

(2) 


v«l,  160,  (Ml 

9,600 

8,900,  100 
1 79,  895 
211,500 

6,  263,  995 
6,083,487 

■ 

1,200,000 

131,686,  160 
14,804,  117 

102,739,060 

343,669,712 

181,070,000 

11,636,617 

1,269,  120 


Ulocated 

for   uork 
(3) 


382,650,000 

9,500 

4.34,  600 

' 100 

211,600 

17,345,  170 

5,  263,  '."!).r. 
5,083,487 
543,684 
3,  160,000 
1,200,000 

U".t,  tiXo,  W.I 

1 1.  672,  766 

102,  739, 050 

343,669,  712 

38, 000, 000 

11,086,617 

1,234,  120 


Line 


28 

29 

30 
31 
32 
33 

34 

86 
36 
37 
38 
39 

to 

11 
12 
i'. 
11 
45 
46 
47 
48 
49 
60 
51 


'  Based  on  Treasury  warrants  approved. 
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\      ,MI.-> 
1 

1  Ol  il 

(I) 

ttem 

include. 1  in 

li. 
limitations 

(3) 

\ 

Highways 
and  grade 
crossings 

(4) 

(B) 

Kuril  reha- 
bilitation 

(5) 

1 

Rural  elec- 
trification 

(6) 

D 
Hou 

(7) 

(E) 

Assistance 
for  educa- 
tional, en-  . 
personnel 

(8) 

(F) 

Civilian 
Conserva- 
tion Corps 

(9) 

(G) 

Loans  or 
gran  1 
States,  etc. 

10 

(H) 

Sanitation, 
etc. 

(11) 

6 
a 

§ 
3 

1 

i  ,,i  .i  ilia  ited  througb  i  eb 

•.",i 

M.lo.     .  -. 7 . •  >  1  ■ « 

(1,217,671,311 

$500,671,600 

$250,107,454 

$103,773,050 

1 1,609 

$527,479,450 

$1,461,851,917 

$215,."l 

i 

Department  "i  Agriculture 
Public  Roads 

■1 

1 

491,000,000 

55,  ie 

491.000,000 

2 
3 

1 

A.h  Isory   < '  o  in  initi  ee  on 

18,584   i-'. 

46,  577,  500 

4 

5 

n 

\  1 1.- \    Dwelling   \iilhoril> 
i  'i\  il  Pen  Ice  t  'i >■ : i ini-.^ ii in  i 

200,000 

200,000 

6 

7 

s 

Depart  meal  ol  *  'ommen  e 

Emergency  Conser\  el  ion 
w  ort 

Federal    Emergency    Relief 
Administration 

Federal  Employees  <  Compen- 
sation Commission 

General  Vccounim;:  <  'iliee  * 

9,057,944 
627,289.000 
928,0 

28  OO0.000 

250,996 

8,  806, 948 

8 

'.' 

527,  289, 000 

9 

1(1 

928, 039,  460 
28,000,000 

10 

11 

11 

1  ' 

\- 

13 

li 

Department  of  interior: 
Puerto  Rico  Reconstruc- 
tion Administration 

Reclamation 

All  "i bar  bureaus. 

32,  152,380 

■o.ooo 
13,  399,  233 

306,740 

23,651.900 

77, 650. 000 
1,636,200 

2.200.000 

4, 999,  600 
5,000,000 
1, 000,  379 

994,140 

13 

it 

1  ■, 

15 

l'°< 

8,860,900 

671,500 

1,230,254 

16 

17 

17 

IS 

Department  ol  Labor 
i  Ibrary  <>f  Congress 
National  Emergency  Council2 
mal  Resoun  es  Commit- 

i 

1,  379,  995 
211,500 

179,895 

211,500 

1,  200, 100 

18 

l'i 

19 

•ii 

20 

21 

21 

23 

\  ,'.  j      i  tepartmenl    Yards 

17,318,561 

17,318,561 

22 

23 

Prison  industries  Reorgani- 

23 

24 

Public    Works    Administra- 
tion: 

101,373,050 
339,  379,  74s 

167,109,354 

4.000,000 

9,  775.  512 

15,541,066 

1,234,  120 

132, 938, 892 
14,  699. 675 

45, 656,  268 
L,  189, 029, 450 

189, 679. 918 

101.  373, 050 

24 
25 

■■<. 

Non-Federal 

Resettlement      Administra- 
tion 

Re\  oh  ing  funds  fur  purchase 

of  materials  and  supplies. 
Rural  Electrification  Admin- 
istration     

Treasury  Department 

Veterans'  Administration 

War  Department: 
Corps  of  Engineers 

Quartermaster  Corps 

Works  Progress  Administra- 
tion: 

National  Youth  Admin- 
istration     . 

339,  379,  748 

26 

27 

147, 169, 354 

20,000.000 

27 

28 

4,000,000 

28 

'.-.i 

7.  307,  226 

2,  468, 286 

29 

so 

1,  234, 120 

10.  264,  271 

30 

31 

31 

32 
33 

132. 938. 892 

32 
33 

M 

14.  699.  675 

34 

35 
M 

45.  656.  268 
54, 156, 768 

35 
36 

37 

State  Work  Programs 
Administrative  expenses - 

Appropriation  limitation 

10.  868.  778 
179. 839.  468 

1, 109, 003, 904 

15, 000,  000 

37 

is 

9,000,000 

650,000 

190,450 

38 

39 

$4, 000, 000,  000 

$800.  000,  000 

$500.  000.  000  $100,000,000  $450.  000.  000  $300.  000.  000  $600.  000.  000 '  3  $900.  000.  000  $350.  000.  000 

39 

'  Based  on  Treasury  warrants  approved:  exclusive  of  $292,000,000  F.  E.  R.  A.,  $60,000,000  Farm  Credit  Administration,  and  $13,500,000  allotted  for  other  purposes  prior  to 

ige  of  the  act,  for  which  no  Treasury  warrants  charged  against  the  $4,000,000,000  appropriation  have  been  issued. 
1  Allocations  made  for  administrative  expenses  only;  included  in  total  administrative  expenses,  line  38. 
3  Executive  Order  7186  increased  the  limitation  from  the  $900,000,000  stated  in  the  act  to  $1,700,000,000 
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Table  8. — Allocations  by  Appropriation  Limitations  and  by  Agencies  j 

December  31,  1935 


c 

0 

3 

Agency 

(1) 

Total 
(2) 

(D 

Items  not 
included  in 

specific 
limitations 

(3) 

(A) 

Highways 
and  grade 
crossings 

(4) 

(B) 

Rural 
rehabilita- 
tion 

(5) 

(C) 

Rural 
electrifi- 
cation 

(6) 

(D) 
Housing 

a) 

(E) 

Assistance 

for 
educational, 
etc.,  person- 
nel 

(8) 

(F) 

Civilian 
Conserva- 
tion Corps 

(9) 

(G) 

Loans  or 
grants  to 
States,  etc. 

(10) 

(H) 

Sanitation, 
etc. 

(ID 

6 

a 

9 

1 

Total  allocated  through 
Dec.  31, 1935 --- 

$4,236,981,642 

$1,167,688,084 

$.500,071,500 

$242,833,640 

$8,774,231 

$105,139,050 

?   H   snv.*;< 

$522,389,000 

$1,334,269,368 

$214,407,809 

1 

Depart r  ent  of  Agriculture: 
Put:                        

2 
3 

4^1.000,000 
65, 431, 923 

491, 000,  000 

2 
3 
4 

4 

AH  <  !ber  bureaus 

■    immittee  on  Al- 

18, 604, 423 

46,  827,  500 

5 

<\ 

6 

Alley  Dwelling  Authority. 
Civil  Service  Commission }... 

200,000 

200,000 

fi 

7 

8 

Department  of  Commerce 

ency       Conservation 
Work. 

10,  207,  944 
523,  289,  000 
928, 039, 460 

28,000,000 

250,996 

9, 956, 948 

V 

9 

522,  389, 000 

9C0.000 

9 

10 

10 

Federal    Emergency    Relief 
Adroit 

928, 039, 460 
28,000,000 

11 

K  in  j  .ioyees  Compen- 
sation Commission 

1  ] 

12 

General  Accounting  Office J. 

r> 

13 

14 

Department  of  Interior: 

Puerto  I:  co  i:<  i ■onstruc- 

tion  Admit 
Reclamation 

34,  262,  920 

26.612,440 

•• 

151,200 

2,200,000 

4,149,600 
5,  000,  000 
1,036,802 

994, 140 

ia 

14 

IS 

15 

16 

All  other  bureau- 

Department  of  Ju  1 

■ 

■ 

16 

17 

IT 

18 

Department  of  Labor 
Library  of  Coi 

1, 079, 995 

211,. 500 

211,500 

900,  iin 

is 

19 

19 

20 

National  Emet 
cil*.. 

?0 

21 

National  1                1  ommit- 

M 

22 

Navy     Department 
and  D'"  ■ 

Prison    1 

17,845,470 

■'■' 

23 

■vt 

24 

?5 

Public    Works    Administra- 
tion: 
Horn  Ing 

M.i.  ' 

• 

11.  o- 

24 
2S 

26 

.; 

669,712 

26 

27 

i  ion 

20,000,000 

27 

> 

Ke\  oh  ing  fund  for  I 
of  matt  • 

istration                 

Treasurv  Department 

•'H 

29 

- 

?fl 

30 

1.Z14,  120 

RO 

31 

\  I  ter  , 

81 

32 
33 

u  ir  i  teparf  i 
Cor] 
Quartermaster  <  iorps 

tion: 

■nth  Admin- 
1  ion 

130.  (  ■ 

47. 
Io0.854.695 

130,686,  169 

82 

83 

34 

M 

35 
36 

■ 

86 
36 

37 

Administrativi 

Appropriation  limit  a:  1 

141,404,695 

977, 661,  168 

16,000,000 

'17 

38 

•.  ...i  „„ 

10 

m 

39 

$4,  000, 000,  000 

$800,000,000 

.,.,„..,,.., 

v4.Vl  Odd  000 

•  ....  mm  i-. 

SMJfl  000  000 

*  $900, 000, 000 

W.50,  000,  000 

■',<> 

1  Ba-<  .  and  $13,600,000  allocated  for  other   purpose! 

prior  to  I  been  ii  tied. 

2  Allocation^  made  for  a.limiiM;  .  ■  only;  included  in  total    . 

3  Executive  Order  7186  increased  the  limitation  from  the$900.0i>'    • 
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TxBLH  0       Stati  -  01    l'i  m>s  ACCORDING  to  Act   Limitation*1 
December  31,  193S 


16 


Line 

v. 

\,i 

limits 

ii. >ii 

letter 

(1) 

l 

B 

1 

* 

7 

i. 
1 

g 

:ll 

9 

10 
11 

(1) 

12 
13 

M 

15 

Purpose 


ii  i i'ii w  i\  .,  roads,  itreel  .  and  grade  crossings  elimination 
Rural  rehabilitation  and  relief  In  si  nek  en  agricultural  areas, 
unci  wilier  conservation,  transmountain  water  diversion 

and  Irrigation  and  reclamal  Ion. . 

Rural  electrification 

II. .11    mi' 


Issistanoe  fur  educational,  professional,  and  clerical  pi'rson.s 

Civilian  Conservation  Corps 

Loans  or  grants,  or  both,  for  projects  of  stales.  Territories, 
po  e  sions,  Including  subdivisions  and  agencies  thereof, 
municipalities  and  the  District  of  Columbia  and  self- 
liquidating  projects  of  public  bodies  thereof     ..  - 

Sanitation,  pre\  entlon  of  soil  erosion,  pre\  ention  of  si  ream 
pollution,  sea-coast  erosion,  reforestation,  ilood  control, 
rivers  and  harbors  and  miscellaneous  projects      

Items  not  included  In  specific  limitations: 

Federal  Emergency  Relief  Administration --. 

Other  projects  and  ailministrativo  expenses 

Total — 

Warrants  pending  appnn  al. .. 

Total  bj  President    

Unallocated  bj  the  President  

Grand  total. . 


Act  limitation 


(3) 


$800,000,000 


600,  ooo,  ooo 

100,000,000 

450, 000, 000 

300,  IKK).  000 
600,  OIK),  (KH) 


3  <J00,  000,  000 
350, 000, 000 


$4,  (KM),  000,  000 


Allocations  by 
the  President 
(warrant    ap- 
proved) 

(4) 


2  $500,  671,  500 


242,  833,  640 
8,774,231 
105,  139,  050 
140,  808,  960 
522,  389,  000 


1,  334,  260,  368 


214, 407,  809 


935,  930.  085 
231,757,990 


$4,236,981,642 
7, 822,  407 


$4,  244,  mi  I,  nl'.i 
55,  195,  951 


si.  300,  000,  000 


Expenditure 
authorizations 

(allotments) 

(5) 


$.-.00.671.5 


162,  138,031.96 

7,496,931.011 

103,773,050.00 
52,  109,668.  55 
423,295,689.00 


1, 262,  578,  600. 05 


181,225,370.41 


906,  910,  279. 14 
153, 384, 879.  74 


J,753,583,981.85 


$3,753,583,981. 85 


$3,753,583,981.  85 


Obligations 


(6) 


$237,  683,  840.  17 


41,918,968.71 

318, 887. 19 

11,441,832.79 

17,357,640.71 

423,  295,  689. 00 


512,  605, 418. 42 


108,437,741.44 

902,  274, 189.  71 
85,  521,  792.  70 


$2,340,856,000.  84 


$2,340,856,000. 84 


$2,340,856,000.84 


Expenditures 

(checks  issued) 


(7 


$66,  743,  069.  32 


16,  132,266  -' 
310,  239.  92 

11,346.211.40 

12,047,891.65 

327,  455, 343.  72 


238,147,315.1 


41,441,533.07 

894, 047,  582. 95 
64,  722, 852. 86 


$1,672,394,306. 18 


$1,672,394,306.  18 


$1,672,394,306.  IS 


Line 
No. 


1  Source:  Report  of  Hie  President  to  Congress  of  the  operations  under  the  Emergency  Relief  Appropriation  Act  of  1935,  dated  Jan.  9,  1936. 

3  Includes  statutory  allocation  of  $100,000,000  for  Public  Roads  under  Department  of  Agriculture  Appropriation  Act  of  1936. 

i  Limitation  "G"  increased  from  $900,000,000 to $1,700,000,000  by  Executive  Order 7186 dated  Sept.  21,  1935. 

1  The  Emergency  Relief  Appropriation  Act  of  1935  provides  the  specific  amount  of  $4,000,000,000,  and  permits,  in  addition,  the  use  of  unexpended  balances  not  in  excess 
of  $880,000,000  from  prior  appropriations.  I  0  date  the  President  lias  transferred  $300,000, OOO  from  balances  of  the  Reconstruction  Finance  Corporation  to  the  Works  Program 
account. 

Table  10. — Status  of  Kinds  According  to  Organization  Units1 

December  31,  1935 


Line 
no. 


1  tescription 


(l) 


Allocations  by 

the  President 

(warrants 

approved) 

(2) 


Expenditure 

authorizations 

(allotments) 

(3) 


Obligations 


(4) 


Expenditures 
(checks  issued) 


!.-.) 


Line 
no. 


Legislate  e  establishment: 

Library  of  Congress 

Executive  departments: 

A  gricull  ure 

Commerce 

Interior 

Justice 

Labor.. 

Navy 

Treasury 

War 

Independent  establishments: 

Advisory  Committee  on  Allotments 

Alley  Dwelling  Authority 

Civil  Service  Commission.. 

Emergency  Conservation  Work 

Employees'  Compensation  Commission 

Fedei  al  Emergency  Relief  Administration 

General  Accounting  Office 

National  Emergency  Council  

Nat  ion;  ii  Resources  Committee 

Prison  Industries  Reorganization  Administration.. 

Public  Works  Administration 

Resettlement  Administration 

Rural  Electrification  Administration 

Veterans'  Administration 

Works  Progress  Administration 

Total 

Warrants  pending  approval 

Total  allocations 

Unallocated 

Grand  total 


$211, 500 

575, 399, 043 

10, 452, 944 

126, 070, 257 

900,000 

9, 334,  605 

17.554,625 

2  51, 241, 066 

146,634,754 

25,000 

200. 000 

325, 000 

523,  479,  450 

28, 000. 000 

935,930,085 

6, 000, 000 

1, 150,  000 

1,000,000 

100,000 

446, 408,  762 

181,070,000 

11, 536,  517 

1,  269, 120 

,162,688.914 


$110, 000.  00 

568,  610, 289. 99 

8, 608,  228.  00 

116, 343,  285.  03 

900, 000. 00 

8,  039,  479.  73 

17,  554,  625. 00 

23, 479, 990.  53 

144,  716,  204. 00 


25, 

200, 

325. 

424. 386, 

1,345, 

906, 910, 

3, 073, 

1, 150, 

560, 

100, 

444,211, 

81.364, 

10,  259, 

1, 260, 

990, 051, 


000.00 
000.00 
000.  00 
139.  00 
462. 86 
279.  14 
050.  00 
000.00 
000.  00 
000.00 
570.  00 
271.  46 
217.  00 
850. 00 
040. 11 


$70, 133.  93 

269,  234,  783. 31 

1,153,492.77 

24, 219, 191. 19 

211,484.91 

5, 151, 241. 80 

7,  574, 380. 43 

13,  319,  752.  42 

88, 318,  655. 69 

1, 153. 08 


$82,186,712.15 
424,  990.  94 
5,  020,  289.  42 
199,  286.  40 
5,  007,  751. 92 
5,  074,  993.  29 
8, 942,  572. 88 
34.  161,329.10 

1, 153. 08 


424, 154, 

147. 

902.  274, 

1, 472, 

811, 

373, 

11, 

126, 893, 

31, 866, 

318, 

471, 

442,  799, 


851.  83 
078.  05 
235.51 
189.  71 
875. 48 
750.  20 
824.  66 
473. 43 
527. 40 
251.01 
887.19 
076. 33 
710.  51 


328, 210, 

111, 

894, 047, 

1.328, 

738, 

339, 

7, 

28, 137, 

21, 154, 

310, 

335, 

256,  653, 


640.18 
378.  53 
582. 95 
673.  70 
927.  70 
899.  29 
568.57 
318.  73 
379. 32 
239.92 
207.  79 
410.32 


$4, 236. 981,  642 
7, 822,  407 


753, 583, 981. 85 


$2,  340, 856, 000. 84 


$1.  672, 394,  306. 18 


$1,  244, 804,  049 
55, 195,  951 


753,  583, 981.  85 


$2, 340, 856, 000.  84 


$1,  672,  394,  306. 18 


3  $4,  300, 000,  000 


$3,  753,  583, 981. 85 


$2,  340,  856,  000.  84 


$1,  672,  394,  306.  18 


10 

11 

12 
13 
11 
15 
16 
17 
18 
l'.i 
20 
21 
22 
23 
24 
25 
26 
27 

28 
29 

30 

31 

32 


1  Source:  Report  of  the  President  to  Congress  of  the  operations  under  the  Emergency  Relief  Act  of  1935,  dated  Jan.  9,  1936. 

2  Includes  revolving  fund  of  $3,000,000  for  purchase  of  materials  and  supplies. 

s  The  Emergency  Appropriation  Act  of  1935  provides  the  specific  amount  of  $4,000,000,000,  and  permits,  in  addition,  the  use  of  unexpended  balances  not  in  excess  of 
$S80,000.000  from  prior  appropriations.  To  date  the  President  has  transferred  $300,000,000  from  balances  of  the  Reconstruction  Finance  Corporation  to  the  Works  Program 
account. 


96 


WORKS    PROGRESS    ADMINISTRATION 


Table  11. — Status  of  Funds  According  to  States1 
December  31,  1935 


T 

State 
(1) 

Allocation?  by 
the  President 
(warrant*  ap- 
proved) 

(2) 

Expenditure 

authorizations 

(allotments) 

(3) 

Obligations 

(41 

Expenditure? 
(checks  issued) 

(5) 

Line 
no. 

1 

$60.2,51.143 
35.  968.  699 
.53.  595     - 
■• 

48,  760,386 

35.06.5  336 

147,005 

832,411 

64,571,399 

si,  a 

222.211.9(11 
- 
41.  J 

49.  178 

•• 
•• 
23. -i 
51,  k 

■ 

• 

41..- 

12,  i" 
113.    . 

•    ■ 

■ 
■ 

■1.  172 
1.  131.010 

$52,443,504 
33,  720, 109 
49,  15! 

262.  4 
46. 025,  253 

34.109.027 
7.5H    ■ 
47,  f 
.52.  2  V 
166,118 

27.'' 

- 

•    - 

39. :  2 

46,.  18 

55,  .541.092 

42.  22 
21.  '  1 

43.  1- 
139,97 

-■ 

77   77 

39.  i  1 
10,  1 
11,880,  130 

- 

- 
08,521 

14. 
- 
271,  187 

68,  1 

■ 
13,04* 

- 

105.; 

71,  117 
7,8 
16,  (70,242 

$34,439.1.53 
20,743,974 
32,892,741 

146,539,639 
31,749,787 

20.  21 

4,670,757 
27,036,137 
34.688,816 
32,  644,  646 

18,432,067 
129,362  mis 
17,701,644 
21,98    - 

■ 

33.777    KM 
29,603,316 
14,878       • 
32.  27 
73,8 

6,898 

Ifi  586,  lis 
.  i8,607 

27,0 
7,029,  105 

■ 
20,81 

• 

30,; 

368,011 

■ 

15,  i 

31.: 

371, 167 

82,  147,791 

51, : 

32,  1 

10,874,974 

2,277,730 
1,074,083 

12,67 
244,334 

29,226,  113 

$22,  703,  251 
16.431.203 
24.  377.  387 

Km.  S06.295 

23,  340,  009 

14.444,380 
2,  608,  953 
21,823,  127 
21,388,  126 

24,  090, 513 

14,029,779 
96,250,022 
33,  546,  634 
14,386,627 
20,880,  197 

22.  181,667 
22,394,415 
11,094,956 
17.720,872 
63,647,880 

54.711.  146 
40,49 
18,264,601 
36,615,  103 
22,  198,  732 

15,857, 102 

1  t.  106 
14,869,641 
16,714,923 

300,218 

23, .' 

11,  in,.  161 

B2,  122,  149 

304,880 

15,984,  167 
148,813,334 
1,801,263 
17,398,827 
12,447,294 

161,963 

56,  37;',.  848 
11,889,220 
7,  356,  2(13 
24  632,769 

29,  119,  Hi 
22,612,887 
46,004,  184 
6,460,316 

1,271,848 
2. 886,  283 
9, 960,  869 

179,  ,vr,2 
10,249,986 

1 

2 

2 

3 

3 

4 

4 

5 

6 

7 
g 

5 
6 

8 

g 

9 

10 

10 

11 

11 

12 

12 

13 

13 

14 

14 

15 

15 

16 

16 

17 

17 

18 

IS 

19 

19 

20 

21 

20 
21 

22 
23 

22 
28 

24 

2.5 

lUTl 

Montana 

24 
25 

20 

26 

27 

28 
29 

\r  a  Eampsl  n 

27 
28 
29 

30 
31 

80 

31 

North  (  'arolina 

32 

33 

33 

31 

31 

30 
37 
- 
3(1 
40 

41 
42 

Rhode  tsland 
South  l  »ako1  i 

86 

36 
37 
SB 
89 

in 

41 
12 

13 

11 

Vermont 

44 

l 

16 

47 

Virginia 
Washington 

hi 

Wyoming 

4.5 

40 

47 
48 
19 

:.ii 

50 

51 

II  iu.ni 

61 

52 

1 

.52 

53 

Virgin    PlalMh 

S3 

54 

,54 

Total 

55 

$4,  2'.' 

■ 

$3, 7.53, 583, 982 

$2, 340, 856, 001 

$1, 672, 394, 306 

55 

56 

Warrati! 

Total  allocation- 

.50 

57 

$3, 753, 583, 982 

$2, 340, 856, 001 

11,672,394,300 

57 

58 

Unallocated 

58 

Grand  total 

:.'.- 

«  $4, 300, 000,  000 

$3, 753,  583, 982 

»2.  3Kl.  *.>,.  Mil 

ll,«72,  394,  300 

59 

1  Source:  Report  of  i  he  Pn  of  the  operations  under  tl  dated  Jan.  9,  1936. 

1  The  Emergency  Appropriation  Act  of  1935  provides  the  stieoinc  amount  of  $4,000,000,000,  and  permits,  in  addition,  the  use  of  unexpended  balances  not  in  excess  of 
$880,000,000  from  prior  appropriations.     To  date  the  President  has  transferred  $300,000,000 from  balances  of  the  Reconstruction  1  inance  '  orporatlon  to  the  Works  Program 

account. 
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Tabu   u      Public  Workh   ^dministbation      Non-Fedebal  Division  Status  of  Allotments   I  udbb  the  Works  Progkam 

in    Si  ati.--  ' 


DEC1  mum:  26,  1935 

1  Ll  1 

(U 

Number  of 
projects 

(2) 

Loan  \ 
(3) 

Grant  value  l 
(4) 

Estimated 

total  cost  * 
(5) 

Line 
no. 

1 

4,149 

$154,647,148 

/  $325, 323, 220 

$743,  656, 896 

1 

•1 

68 
12 
79 
218 
38 

88 
11 
2 
88 
139 

28 
217 
146 
149 

86 

71 

2,  774, 000 

3, 638,  250 

15,  744,  500 

257,  500 

4,266,041 
352, 801 

3,  078,  368 
27, 958, 468 

4,  995,  734 

5,497,915 
576,  469 
118,  500 

3,  701,  814 
3, 292,  509 

706,  738 
23,  080,  781 
6, 640,  570 

4,  688,  553 
3, 108,  354 

4,205,131 

9,  482, 013 
789,  279 

6,  842,  373 
62,  604,  748 
11,101,454 

12,202,855 

1, 282,  202 

296,500 

11,714,995 
7, 295,  066 

1,  578,514 
52, 880,  233 
15,014,026 
10, 529,  037 

6,  906,  628 

9,  172,  423 

2 

;j 

3 

4 

4 

ft 

5 

ij 

6 

7 

7 

14,000 

70, 

3,796,  Li 
756, 455 

386,  700 
4, 999,  400 
930, 389 
455,000 
312,000 

2,  972, 000 

8 

g 

9 

10 

10 

11 

11 

13 

12 

18 

13 

14 

14 

15 

15 

li. 
17 

,- 

16 

17 

is 

18 

19 

16 

26 

175 

108 
120 

71 
102 

16 

96 
13 
22 
71 
22 

204 
56 
57 

245 
51 

98 

232 

10 

75 
41 

80 

269 

34 

13 

71 

109 
53 
80 
11 

6 

4 
2 

196,  200 
335,500 

783,  955 
12, 107,  554 
14, 078,  020 

15,164,809 
5, 014,  250 
2,071,683 
6, 573,  233 
1,314,607 

6,  644, 059 

626, 821 

832,  659 

14, 914,  970 

869, 474 

51, 339, 278 
3, 427, 985 
1,425,416 

13,  599, 065 
4, 212,  990 

4,  557, 065 
18,116,857 
3, 889, 800 
3, 416,  606 
1, 008,  762 

4,  624,  293 

18,  612,  799 

986, 023 

422,  485 

4,  067, 442 

4,  607, 864 
2, 195,  544 

5,  525,  738 
1,060,099 

141, 765 
708, 565 
111,939 

1,  741,  968 
26,  909, 120 
30, 906, 031 

36, 859,  683 
11,464,358 
4,611,102 
14,  858,  041 

2,  913,  707 

14, 806,  504 
1, 546,  271 
1, 841, 855 

29,  661,  062 

1,  959, 884 

111,809,757 

7,611,246 

3, 179,  524 

30, 331, 059 

9,  340,  276 

10, 152,  379 
42, 899, 685 
8, 643,  756 
7, 711, 064 
2,211,156 

10,  425, 082 
54, 450,  753 

2, 188,  605 
940,  651 

9,  061,  681 

11,246,737 
4, 901,  654 
12,  287, 833 

2,  353,  960 

319,200 

1,574,596 

244, 310 

19 

211 

20 

"1 

21 

.... 

15, 091, 682 

1, 427,  514 

2,206,150 

926,000 

1,363,000 

6, 152,  600 

540,500 

75,000 

11, 704, 454 

641,500 

24, 822,  500 

2,341,300 

933, 944 

6,271,600 

1,  689,  225 

1, 694,  750 
7,  505,  545 

2, 669, 000 
875,600 

3, 683,  300 
17, 027,  755 

265,600 

194,500 

2, 165,  000 

551,000 

2, 100, 885 

616,000 

648, 250 

141,500 
350,000 

22 

as 

23 

24 

25 

25 

36 

26 

27 

27 

28 

28 

29 

29 

30 

30 

31 

31 

32 

32 

33 

33 

34 

34 

35 

35 

36 

36 

37 

37 

38 

38 

39 

39 

40 

40 

41 

41 

42 

42 

43 

43 

44 

Utah                    

44 

45 

45 

46 

46 

47 

Washington              .       -..            -                       -          ..  .  .  .          ... 

47 

48 

West  Virginia                                     .              .              

48 

49 

Wisconsin                             .     .                                .              -              .                                   

49 

50 

Wvoming -- 

50 

51 

Alaska                .  .                    .. 

51 

52 

Hawaii -        - .                .          

52 

53 

Virgin  Islands            

53 

i  Source:  Public  Works  Administration,  Division  of  Economics  and  Statistics. 

J  Funds  from  previous  appropriations,  except  one  loan  of  $10,500,000  from  funds  provided  under  E.  R.  A.  Act  of  1935. 

s  Fun. is  from  E.  R.  A.  Act  of  1935  only. 

« Includes  funds  provided  locally. 

•  $7,858,528  available  from  E.  R.  A.  Act  not  included  in  table;  projects  for  this  sum  ready  for  allotment  but  not  announced  as  of  Dec.  26,  1935. 
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Table   13. — Value  of  W.  P.  A.   Projects  Selected  for  Operation"  by  Types  and  by  States 

December  31, 1935 


State 


(1) 


Total  all  projects 


Grand  total 

Alabama 



California ... 

C  olorado 

Connecticut 

Delaware 

District  of  Columbia 

Florida 

Georgia... -. 

- 

Dlinoif    

Indiana 

Iowa 

Kansas 

Kentucky 

I 
Maryland. 



Michigan  . 

M  i!iril"-(p|:i 

Mississippi 

Montana  . 

New  Hampshin 

New  York  Cttj 
New  Vork(Excl  N  'i  I 
North  Carolina 
North  Dakota 

Ohio . 

Oklahoma 

Pennsylvania 
and 
South  <  iarolina 

South  l  >akota 
Vermont 

Wisconsin 
Wyoming. 


Amount 
(2) 


$1,169,650,880 


14, 259,  561 

14, 335, 580 

■ 
12,  H.4,774 

11,380,066 
1,  042,  165 
4,  456,  402 

13,378,441 

- 

7,921,  538 

14,  595,  785 

22,  372,  040 

- 

36,  141,304 

■ 


Per- 
cent 

(3) 


100 


100 
100 
100 
100 
100 

100 
100 
100 
100 
100 

100 
100 
100 
100 
100 

100 
100 
100 
100 
100 

100 
100 

100 
100 
100 

100 
100 

100 
100 

• 
loo 

100 

100 

100 
Km 
100 

100 

Km 
100 

J(K> 

100 

100 


Highways,  roads, 
and  streets 


Amount 
(4) 


$461,633,337 


7, 237,  302 
2, 019. 474 
7, 305, 537 
17, 799, 822 
4, 518, 083 

4,002,920 

98,352 

1, 580, 067 

8,  995,  761 

■ 
- 

6,  453,  921 

11,884,477 

■ 
- 

1 ,  730,  307 

1,831, 136 

- 
- 

- 

22,  234,  427 

■ 

- 

- 
■ 
- 


Per- 
cent 

(5) 


39.5 


50.8 
41.0 
51.0 
24.4 
37.1 

35.2 
9.4 
35.4 
41.2 

■ 

41.9 

44.2 
63.1 

42.8 
21*.  2 

41.4 

SO.  4 
23.  6 

17  7 
41   2 

23  4 

37.  1 


Public  buildings 


Amount 
(6) 


$115,824,103 


1, 886,  734 

845,005 

1,  750.  365 

10,012,831 

1, 285, 913 

- 
■ 

3,  775, 369 

395,300 

4.  032,  452 

■ 

1, 106,  360 
2, 946,  204 

■ 
3.923,101 

■ 

1.011.  176 

• 

10,471,630 

414.572 

■ 


Per- 
cent 

(7) 


9.9 


13.2 
17.1 
12.2 

13.7 
8.1 

11.3 
6.4 
3.8 
15.6 
16.2 

7.9 
5.0 
• 

7  1 
7.6 

13.2 

2.3 

9.  1 

16.  1 

16.4 

7  7 
11.1 
Hi  4 


4  4 
17.2 

■ 

■ 
- 


Housing 


Amount 
(8) 


$2, 162, 938 


23,670 


• 


43,836 
11,301 


330.  327 
151,005 


9,016 


14,449 


Per- 
cent 

(9) 


0.2 


P) 


P) 


P) 


P) 


1    1 
.  1 


P) 


Parks  and  play- 
grounds 


Amount 
(10) 


-    »  208  282 


- 

535,054 

860,195 

6,  525,  899 

1,021,214 

1.  184,  118 

539,533 

745,  329 

279.642 

- 
- 

1,  535, 890 

-- 
4.  773.  234 

• 

422,  167 

- 
■ 

-    I 

■ 

2,147,227 
416,  170 

317,669 


Per- 
cent 

(11) 


11.6 


4.1 
10.9 
6.0 
8.9 
8.4 

13.0 
11.8 

12  1 
7.2 
3.2 

5.6 
16.7 

10.5 

1.9 
10  0 

- 
11.  1 
9  i 


17    1 

g  i 

-  ■ 

11.7 
I    l 

7  g 

3.6 

1  2 

7  3 

2  ; 

21.4 
14.2 

10  g 


Flood  control 

and  other 
conservation 


Amount 
(12) 


$65, 081, 905 


171,486 

121,248 
1, 002, 972 
11,212,119 
2, 346,  524 

369, 040 
12,730 


171.  172 
15,011 

690,  4.54 

727,614 

262,040 

32,  826 
274,263 

3,  262,  260 

- 

•    ■ 

(4,036 


94,602 

77,906 

2,  106,375 

13,226 

6,417,  198 


Per- 
cent 


(13) 


5.  6 


1.2 
2.5 
7.0 
15.3 
19.3 

3.2 
1.2 


1.3 
.1 

13.9 
4.6 
6.7 
E  7 
5.0 

1.  1 
.1 
1.1 
3.5 
3.1 

7  t 
3.  6 


1.5 

3,  5 
1.8 

g  : 


3  :, 

i  g 

v  g 

- 

5.0 
.3 

7  0 
1.7 
6  7 

i  g 

.7 

.5 
17  9 
11.5 


■\Yater  supply 

and  sewer 

systems 


Amount 

(14) 


$112,878,138 


508,443 

130, 788 

401,  350 

7,  312,  203 

1, 077, 055 

2,147,376 
150, 133 
576,  832 
885,  155 

3, 202, 724 

265,056 
7,092,743 

2,  021,  269 

1,  163,  177 

mi..  221 

1, 108,  3.56 
943,371 
376,  1 13 

1,  150,278 
8,666,263 

i.  181,783 
146,  168 

2,  184,068 
248,831 

580,007 

Hi. '.171 

311,630 

:.  726,  132 

15,336,051 

i.  183,946 

306,934 

1,327,841 

9,  580,306 

176,041 

249,625 

2.  129,067 
611,976 

723,  104 
1,080,702 
1,642,785 
3,837,074 


Per- 
cent 


(15) 


9.6 


3.6 
2.7 
2.8 
10.0 
8.9 

18.9 
14.4 
12.9 
6.6 
13.8 

5.4 
B.9 

4.6 
117 
5.8 

4.9 
11.  1 
12.9 
IS.  4 
13  6 

14.9 
6.7 
6.3 
9.9 
5.9 

10.2 
1.4 
22.  3 
10.  1 
5.6 

6.5 
21.5 
13  (i 

g  e 

5.9 

8.3 
13.6 

i  8 

6.1 
8.0 
6  8 
- 
12.9 

8.7 
6  1 
9.9 

12.7 

-   I 


2 
3 
4 
6 
6 

7 
8 
9 

hi 
11 

12 
13 
14 
16 

ir, 

17 
18 

ig 

20 

21 

22 
23 

24 
26 
26 

27 
28 
20 
80 
81 

32 

33 

34 

36 

36 

37 
:ih 
30 

Ill 
11 

12 

a 

u 

45 

M 

47 

4* 

(g 

50 

61 


'  Less  than  0.05  percent 


ml  <in  pnijf  98) 
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'I'm,,,,   13      \  \,,i.  oi  w    P    \     Projects  Selected  fob  Operation  hv  Types  avi>  by  States — Concluded 

I  mi  i  mi'.i  it  31,  1935 


Slul« 


(I) 


Qrand  to)  il 


Uabam  i 

\rumii 

California 
Colorado 


Connecticut 

i  tela*  are 

District  of  Columbia 

Florida 

i  


[daho 

Illinois 
i  adlao  i 

low  B 

Cansas 


Ken  tuck] 
Louisiana 

Maine 

Maryland 
Massachusetts 


Michigan 
Minnesota 

\l  ississippi 

Missouri 

Montana 


Nebraska 

Nevada 

New  Hampshire 
New  Jersey 
Now  Mexico 


New  York  City 

Now  York  (Exd.  N.  Y.  C). 

North  Carolina 

North  Dakota... 

Ohio 


Oklahoma 

Oregon. 

Pennsylvania.. . 
Rhode  Island- .- 
South  Carolina. 

South  Dakota.. 

Tennessee 

Texas 

Utah... 

Vermont 


Virginia 

Washington- . 
West  Virginia. 

Wisconsin 

Wyoming 


Electric  utilities 


Imounl 

(2) 


H.845,  11.- 


17,143 


j  i.  122 
J.  198 


32,  22<J 


11,892 
132,725 


14,  670 
20,036 


.-,:■-.  ji  i 
69,820 

189,  983 
58,  103 


13.},  207 


13, 492 


101, 100 
24,053 


5,901 
161,427 


7,  742 


2,336 


17,247 


12,255 
6,557 


184, 393 


IV, 

cent 
(3) 


0.2 


P) 


.3 

(') 
.3 


7.4 
.1 


.1 


P) 


.1 


\ ir| ">n    and 
other  transporta- 
tion 


\mnllllt 

(4) 


$28,  196,  106 


129,207 


4.-.,  339 

10,032 

419,129 
91, 455 
243,781 
1, 324,  529 
837,  366 


873,  297 
418,777 
59,  173 

82,283 

3,121 

10, 465 

IW,  S07 

328, 155 

617,  162 

1,916,  170 

488, 325 

212.  032 
103, 635 

195,  550 


45, 743 

1, 046,  130 

11,214 

2, 429, 465 

2,  147,  434 

405,862 

10,916 

1, 849, 897 

87, 017 

261,484 

1, 577, 600 

39,154 
270,904 

91, 138 
1, 022,  740 

14,  570 
267,295 
30,536 

81,186 
260,  893 
259,  195 
145,  303 

46,539 


Per- 
cent 

(5) 


2.4 


.3 
9.4 

.4 

3.7 
8.8 
5.5 

'.I   9 

3.6 


1.  1 
1.0 
.7 


(') 
.1 
6.9 
4.1 
1.2 

4.4 
2.2 
3.2 
1.0 
2.5 

3.5 


1.6 

2.9 
.2 

2.1 
3.0 
4.5 
.3 
1.9 

.4 
3.3 
1.4 

.5 
2.8 

2.2 

7.7 

(') 

3.7 

1.4 

1.0 
1.5 
1.6 


Educational,  pro- 

fe    lonal,  and 

clerical 


Amount 
(6) 


$84, 829, 306 


496, 837 
244,045 
414,818 
7, 089, 696 
724,882 

951,  577 
59, 978 
150,963 
699,  306 
745, 414 

98,  452 

4,971,538 

955,  937 

337, 684 
475,238 

741, 977 
715,  526 
153,518 
208,064 
3, 835, 452 

2, 903,  622 

1, 458, 905 

623,294 

570,  414 

100,  773 

298,175 

52,060 

171,290 

2,  375, 040 

119, 764 

26, 381, 268 

3, 493, 050 

291,994 

319, 037 

3,628,256 

611,  592 
820, 071 
7, 636, 763 
639,  213 
802,635 

402,  510 
677,618 
1, 089,  726 
890,049 
135, 037 

584,954 
965,  435 
323,  270 
2,  221,  380 
171,209 


Per- 
cent 

(7) 


7.2 


3.5 
4.9 
2.9 

'.I  7 
5.9 

8.4 
5.8 
3.4 
5.2 
3.2 

2.0 
6.2 
2.  1 
4.3 
8.3 

3.3 
8.4 
5.3 
2.7 
7.8 

6.6 

6.6 
8.8 
2.3 
2.4 

5.3 
4.2 
6.0 
6.6 
2.2 

22.5 
4.9 
3.2 
9.3 

3.7 

2.7 
10.5 
6.7 
8.1 
&2 

9.9 
5.1 
3.0 
12.3 
6.2 

7.1 
5.8 
1.9 
7.3 
5.8 


Sewing  and  other 
goods  projects 


Amount 
(8) 


177,256,241 


1,471,233 
321,  117 
723,906 

3,  383,  699 
947,  546 

429, 024 
140,  261 
495,  282 
812,863 
2, 735,  760 

726,  598 
2,9»5,012 
2, 346,  282 

834,  726 
2,  403, 689 

2, 139,  953 

217,  679 
527,291 
401,858 

9, 267,  933 

1,  272, 078 
1,  509,  255 

897,  475 
3, 485,  714 

567, 079 

515, 1.56 
245,  131 
322,611 
1,754,639 
652,  309 

1,  218, 059 
6,  593,  632 

1,  457,  131 
317,612 

5,  556,  758 

1, 896, 189 
293,884 

3, 430,  648 
969,  532 

1, 181,  572 

830,865 

1,500,811 

1, 601,  373 

443,023 

305,996 

806,351 
965,  383 
393,  764 

2,  742.  154 

218,  315 


Per- 
cent 

(9) 


6.6 


io.  3 
6.5 
5.0 
4.6 
7.8 

3.8 
13.4 
11.1 

6.  1 

11.7 

It. 7 
3.7 
5.3 
10.5 
16.5 

9.6 
2.6 
18.1 
5.1 

18.9 

2.9 
6.8 
12.6 
13.8 
13.6 

9.1 
19.6 
11.3 

4.8 
11.7 

1.0 
9.2 
16.0 
9.2 
5.7 

8.4 
3.7 
3.0 
12.2 
12.0 

20.4 
11.3 
4.3 
6.1 
14.0 

9.7 
5.7 
2.4 
9.1 
7.5 


Sanitation  and 
health 


Amount 
(10) 


$39, 831,  552 


1, 336,  543 

263,  653 

1,279,914 

851,  062 
140,847 

27,977 
232, 002 
25, 348 
79,601 
1, 624,  859 

247,  334 

2,  279, 023 

2,  739,  325 

20,162 

720,  599 

2, 002,  597 
127, 328 


74, 046 
464,681 

1,500 
176, 678 
286,112 
928,015 
248,  678 

25, 025 


10,  185 
646,505 
466, 345 

3,  553, 300 
580,492 
804,  598 
176,  504 

3,366,912 

3, 152,  389 
174,616 

1, 465,  253 
493,  487 

1, 332, 449 

36,  393 

1,  144,  508 

2,941,189 

799,  499 


882, 942 

143,  538 

1, 357, 071 

26,232 

74, 176 


Per- 
cent 

(11) 


3.4 


9.4 
5.3 
8.9 
1.2 
1.2 

.2 

22.3 

.6 

.6 

7.0 

5.0 
2.9 
6.2 
.3 
4.9 


1.5 
T6 


(') 
.8 
4.0 
3.7 
5.9 

.4 


.4 
1.8 
8.4 

3.0 


5.1 
3.4 

13.9 
2.2 
1.3 
6.2 

13.6 


8.6 
8.0 
11.1 


10.6 


8.1 
.1 

2.5 


M  isoollaneous 


Amount 
(12) 


$43, 903,  258 


417,  584 
448,633 
526,  762 
2, 007,  576 
353, 182 

254, 195 
67,  655 
677, 534 
779, 466 
608, 967 

159,  592 

2,  222, 861 
1, 200,  205 

334, 966 
243, 970 

866,129 

1, 600, 492 

50,666 

58,707 

3,  265, 038 

1,  668, 984 
411,745 
616,031 

1, 718, 003 
190, 986 

148,  347 
347, 654 
169,  526 
2, 130,  383 
154,281 

746,840 

4,  642, 445 
635,  548 

106,  179 
1,616,299 

835,  621 
381, 981 

4, 335,  523 
184, 921 

1,  824,  569 

252,  511 
835,929 
805,  898 
383,  475 
10,538 

895, 511 
955,  333 
251,  537 
394,  660 

107,  820 


Per- 
cent 

(13) 


3.8 


Line 
No. 


2.9 
9.  1 
3.7 
2.8 
2.9 

2.2 
6.5 

15.2 
5.8 
2.6 

3.3 
2.8 
2.7 
4.3 
1.6 

3.9 

18.7 

1.7 

.7 

6.7 

3.8 
1.9 
8.6 
6.8 
4.6 

2.6 
27.9 
6.0 
5.9 
2.8 

.7 
6.5 
7.0 
3.1 
1.7 

3. 

4.9 
3. 

2.3 
18.5 

6.2 
6.3 
2.2 
5.3 
.5 

10. 
5.7 
1.5 
1.3 
3.7 


9 

10 

11 

12 
13 
L4 
15 
16 

17 
18 
19 
20 
21 

22 
23 
24 
25 
26 

27 
28 
29 
30 
31 

32 
33 
34 

35 
36 

37 
38 
39 
40 

41 

42 
43 

14 
15 

46 

47 
48 
49 
50 
51 


1  Less  than  005  percent. 


100 
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Table  14. — Value  of  Projects  Approved  for  W.  P.  A.   by  Types  axd  by  States 

J  A-VVART  15,  1936 


State 

Grand  total 

Highways,    roads, 
and  streets 

Public  buildings 

Parks  and  play- 
grounds 

Flood  control  and 
other  conservation 

Public  utilities 

Line 
no. 

Amount 

(2) 

Per- 
cent 

(3) 

Amount 

1 

Per- 
cent 

(5) 

Amount 
(6) 

Per- 
cent 

7 

Amount 
(8) 

Per- 
cent 

(9) 

Amount 
(10) 

Per- 
cent 

(11) 

Amount 
(12) 

Per- 
cent 

(13) 

Line 
no. 

1 

Total 

(58, 858 

100 

(1,810,  118,84$ 

;o.993 

10.  6 

$399,211,378 

8  7 

$293,807 

6.4 

$482.  443.  701 

10.5 

1 

2 

51, 308,  789 

14.'. 

a 

221.  9 

■    . 

47.  265, 832 
3,1   • 

10.261,219 
47,01 
59,'. 

21,  04$ 

.-   299,  171 
35 
35, 536 

100,325,966 

902,717 

• 
177    ■•■  ■ 

103,  78$ 

- 
■ 

17,284 

■ 
■ 

15, 
14.8* 

• 

110,1 

239,310 

142.' 

100 
100 
100 
100 
100 

100 
100 
100 

100 

100 
100 

too 

100 
100 

100 
100 
100 
100 
100 

100 

100 
100 
100 

100 
100 
100 
100 

100 

100 
100 

• 
LOO 
100 

100 

100 

100 

100 
LOO 

100 

17,9 

■ 
2$ 

■ 
12,3 

• 
l. :. 

17,92 

2 ,.  960 

■ 
33,  1 ' 

510,240 

11.' 

■ 

-   L.530 
1 
11,08* 

43.  V 
11.  121 

221,  loo 

115,237,017 

• 

7.1   - 
(.904 

35.  1 

33.  5 
63.  1 

• 
31.1 

- 

- 
47  2 

• 

4'.'  3 

31  0 

• 

9, 240,  760 
1,776 
1 

4.2 

3, 003.  392 
.       285 
1.733.901 
-    - 
10, 32 

1.194.  154 

• 

- 
4.4 

• 

- 
1 

■ 
■ 
- 
B0,  114 

21,2  ■ 
14,44 

■ 

- 15,431 

- 
-     - 

■ 
- 

10.7" 

1H.0 

23.5 

e 

10.1 

6.3 

- 
17.4 

- 
13.  1 

11  2 

• 
■ 

12  1 

114 

12   1 

10  4 

2,  223.  535 
1.  772.  551 
2,115 

- 
1.7 

.   - 

2,135 

2. 7 . 

- 
• 
-• 

2,29 

■ 

2,040,621 

7.  786,  100 
11.  18 
1,39 

-   - 

--4.  013 
1 

21, 7( 
91,22 

1.7'  ■ 

■ 

1   1,971 

•4,779 

1.  16$ 

.... 

■ 

4.  10 
- 

--   100 
815,  183 

4.3 
12.1 

!    • 

8.9 
4   7 

6.5 

i  2 

8  1 
2.  8 

10. 8 
2.  8 

17  3 

i  0 

4    1 

- 

4  8 
4    1 

- 

1   4 
20  7 

■ 

1, 367.  142 
1.403.  128 
2,61 

11,702,250 
7,817 

1,633,265 
• 
60,372 

800,846 

7,714,890 
11,23    - 
11,240,846 

i  611,  121 

1.  118,  LSI 

3.  031.  30 J 

i  i 

8,040, 183 
14,64 

3.  ;■  • 

2.414.  182 
L,8« 

102.076 

23,  878 

• 
2,704,  Ml 

li.:  • 

.   04 
1,442,  ml 

-.'.MM 

1.  571 

14. 

2.7 
10.0 

5.9 
5  3 

21.6 

3.5 
L0.6 

0.6 

1.3 

36  7 

3.7 

1    1 

- 

1    1 

1  8 
.1 

1.7 

11    1 
5.  3 

7.  7 

2  3 

- 
I  8 
i   t 

i  6 

li  8 
- 

8.  1 
2.  1 
7.2 

.   (, 

12 

21    7 

' 

17. 
17.0 

1.4 

10   0 

30. 1 

3,  722,  006 

143,117 

1,020,096 

68,249,  161 

1,738, 165 

7.  028.  322 

S.VvOlO 

3,661,669 

8,  242.  886 

561,686 
62,  51 

0.20O.  1S3 

5,934,644 
21,384,266 

3.  786,  847 

33.  S33.041 

6,3$ 
18,663,972 

16,573,852 

1,  !'• 

1  0,920 

1.007.  330 

1,8 
L7, 447 
!  11,746 
m.  102,738 

1)      :- 

18,  382 
8,886 

2,  5 

27.  :•'  - 
11.413.313 

1-7.  110 

i  092,608 
7,9" 

8,621,267 
1,297,832 

3,  2 
3,645,618 

1.  103.  430 
11  040,  MU 

627, 708 

7.3 
1.0 
2.  2 
30.8 
4.8 

M  9 
L4.8 
8.7 
7.8 
13. 8 

2.  6 

20.  s 
7.2 

8  0 

0.  1 

27  3 
19  1 

in  6 

12  ii 

8  I 

1 2,  9 

- 

M    1 

i  6 

12  o 

7  3 

9  o 

1  1 

2  2 

9  o 

7    1 
2  9 

5  1 
7    1 

3.2 

2  2 
1  - 

24  3 
13.1 

7  7 

3  8 

13  6 
11.6 

2 

3 

3 

4 

4 

5 

California - - 

5 

■ 

Colorado 

6 

Connecticut.     -  

- 

Dela  » 

8 

9 

of  Columbia  .. 

0 

10 

10 

11 

Georgia.  .     

11 

12 

Idaho   ... 

12 

13 

Illinois 

13 

14 

14 

15 



15 

1*. 

16 

17 



Kentucky 

17 

18 

lwmisi»na 

is 

19 

10 

20 

Maryland 

20 

21 

Massachusetts 

21 

22 

Michigan           

22 

23 

M  inni 

23 

24 

24 

25 

25 

26 

ma 

26 

27 

27 

28 

29 

29 

80 

New  Ti 

80 

81 

New  Mexico 

31 

32 
33 
34 

J    - 

\<.ri'    ' 

32 
33 

31 

35 

Norl  li   1  ' 

85 

30 

Ohio 

86 

87 

37 
38 

80 

40 

Pennsj  ]\  ania 

39 

40 

41 

41 

42 

South  I 

42 

43 

43 

44 

44 

45 

45 

46 

Vermont 

16 

47 

47 

1- 

■  ■• 

48 

49 
50 

West  Vii 

49 
50 

51 

52 

61 

52 
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I  Ami.    II        \  m.i  i.   OF    PROJECTS    A.PPROVED    FOB    W.   I'.  A.    in    TYPES    and    hv   States- — Concluded 

JAW  Uiv  16,  1936 


llrporl    and  other 
transportat  ion 

I-  ducational,  profe 
sional,  and  clerical 

i    and  other 

Sanitation  and  health 

.Miscellaneous 

Line 
No. 

Amount 
(2) 

Percenl 

(3) 

Imounl 

1 

Percent 

\  in.. iint 

Percent 

\  mount 
(8) 

Percent 
(9) 

Amount 
(10) 

Percent 
(11) 

1 

'I  otal 

$152, 706, 428 

3.3 

$441,927,618 

9.7 

*_".-,  v.:'.,  nil 

6.5 

$124,  144,184 

2.7 

$92,  299, 170 

2.1 

1 

•» 

4. 454,  249 
1  7."..  740 

300,  463 
10,696,066 
1,370,821 

3,  1(17.  -.'in 
120,380 
-.'(in.  656 

2,361,  in 
936,031 

249,729 
3,021,174 

■■ 
2.  h7>..  091 
909,400 

331,092 

si',  51'. 

892,280 

1,924,055 
6, 364, 097 

3.854,896 

2,  191,985 

S9,  730 

1,330,807 

423,  513 

1,626.710 

383,050 

211.479 

12,  142,864 

54,052 

20, 629. 613 
16,027,812 

2,  554,  015 

78,  526 

4, 830,  495 

1.  6%.  640 
2,019,255 

16. 083.  599 
1, 035, 395 
1,311,671 

258,305 

2.  250.  972 
1.922,223 

:«4.  156 
336,368 

847,  078 
4, 584,  690 
3, 806,  895 
1,327.911 

225, 124 

8.7 
1.2 

.7 
i  8 

- 

6.6 
3.3 

2.0 
5.0 

1.6 

1.2 
1.0 
4.6 
4.6 
1.1 

.3 

.  1 

.7 

5.9 

3.6 

2.8 
2.  1 
2.  8 
1.4 
1.6 

4.7 
13.1 

1.2 

9.9 

.3 

5.8 
3.4 
4.2 

.4 
1.7 

1.3 
8.0 
7.5 
3.0 
4.5 

1.7 
4.5 
1.1 
2.2 
3.4 

1.8 
9.7 
3.4 
1.3 
4.1 

.    2, 908,  800 

997.  700 

19,503,  17.'. 
8,294,620 

2,401.  138 

186,916 

1.  Bl,  130 

3,350,  us 

1.  197,304 

797,  146 

32, 828, 844 

6, 285,  329 

4, 424,  545 

2, 674, 758 

4, 983,  484 
4, 058,  468 
1,415,856 
i.:i.206 
14.097.  136 

15,  724,  120 
7.  107,  639 

4.  702.  722 
4,118,210 

2.  7(10,  079 

2, 988,  673 

304,577 

1.132,658 

12,  459,  362 

810,  287 

60,033,385 
16.168,548 
8,681.717 
2,257,405 
18, 935,  102 

3.033.126 
1.  152.  637 
18,261.217 
1,  189.  732 
3, 136, 148 

956,  025 
4, 033,  309 
7.  580,  712 
2.731,048 

417.053 

5,  659.  609 
4,121,840 
4, 889, 058 

11,244.  107 
621,  286 

99,  745.  756 

5.6 

6  s 

8  B 

9  1 
5.1 

11    0 

7  1 
7.0 

a  a 

10.9 
4.9 
7.1 
3.3 

5.0 
6.6 
1.  1 
7.8 
7.9 

11.4 
6.8 
7.9 
4.2 

10.5 

8.5 

10.  3 
6.6 

9   9 

3.9 

16.9 

3.4 
14.2 
10.6 

6.8 

2.4 
4.5 
8.5 
3.5 
10.8 

6.3 
8.1 
4.5 
18.3 

4.2 

11.8 
8.7 
4.4 

10.9 

11.4 

69.9 

6, 007,  995 
907,027 

2,860,  168 
27.  239,  1 1 1 
2, 07 

4,296,964 

721.9,'.:', 

1,982,487 
1,385,383 

7,592.79(1 

933,  462 
11,391,  187 

8, 288,  601 
5,  149.  Mil 
6,842,396 

3,  373,  699 
2,  280,  277 
3,331,019 
2,646,254 

20, 304, 328 

4, 376.  100 

4,  237,  824 
I.  152,617 

5,215,321 
1, 860, 844 

1, 686,  308 

348, 941 

3,574,611 

7.  566,  815 

969,  572 

12,  329, 064 

33, 382  051 

8, 920,  740 

1.  116,847 

8, 985,  569 

10. 017, 163 
1,  074.  544 

19.  269, 005 
6, 054,  570 
3, 169,  434 

2, 229, 031 

5, 624,  768 

10, 927,  327 

856,518 

862,  824 

2, 919,  446 
3,761,071 
5, 043,  872 
2, 823.  513 
583,722 

11.7 
6.2 
6.3 

12.3 
5.7 

9.1 
20.1 
19.3 

9.4 
12.7 

4.4 

- 

8.2 
7.3 

3.4 
3.7 
2.7 
8.0 
11.4 

3.2 

4.  1 
6.9 
5.4 
7.1 

4.8 
11.9 
20.7 

6.0 

4.7 

3.5 
7.  1 
14.6 
5.2 
3.2 

8.0 
4.2 
9.0 
17.6 
11.0 

14.7 
11.3 
6.6 
5.8 
8.7 

6.1 
8.0 
4.5 
2.7 
10.7 

2, 955,  252 

343.  5M 

1,117.  117 

553.319 

615,  422 

2, 459, 454 

55,  734 

0 

2,191,795 

3, 697, 155 

548,837 

4,  223.  979 

2.  260,  893 

53 1.272 
617,  955 

4,721,032 

882,119 

27.  837, 189 

364,  9.54 

1, 876,  663 

720,669 

360,153 

3, 408,  236 

2,403,391 

487, 078 

302,580 

5.8 
2.3 
2.5 
.2 
1.7 

5.2 

1.5 

0 

4.7 
6.2 

2.6 
1.4 

1.8 
.9 
.8 

4.7 
1.4 
22.5 
1.1 
1.  1 

.5 

.3 

5.7 

2.5 

1.9 

.9 

435, 174 

»m;  S65 

371,  975 

1,996,213 

1, 096,  049 

2, 037,  397 
16,603 

891,  569 
609,744 

345,  095 

11,756,415 

2, 102,  167 

1, 837,  900 

820,358 

1,224,  103 

442,  694 

250,  782 

283,375 

15,429,516 

1,997,375 
927,  674 
939,  316 

2,  338,  826 
233,952 

455.  726 

40,053 

204,182 

1,848,058 

184,  072 

2, 060,  091 
18,  573,  734 
1,  558,  183 
477,211 
6,  220,  554 

1, 909,  519 
139,  304 

1,  702, 481 
879,  267 

746.  721 

430, 885 
409,803 
684,442 
82,308 
256, 015 

461, 154 

274, 154 

819,  740 

2, 032, 021 

151,  423 

.8 
3.4 

.8 

.9 

3.0 

4.3 

.5 

8.0 

1.9 
1.2 

1.7 
3.9 
1.7 
2.9 
1.0 

1.2 
.  7 
.3 
.9 

8.7 

1.5 

.9 

1.6 

2.5 

.9 

1.3 
1.4 
1.1 
1.5 
.9 

.6 
3.9 
2.5 
2.2 
2.3 

1.6 

.5 

.8 

2.6 

2.6 

2.8 
.9 
.5 
.6 

2.6 

.9 

.6 

.8 

2.0 

2.8 

2 

:t 

>  i 

9 

i 

\ i  k  in   i 

4 

( 'allfornia 

5 

i 

i  cticul 
I  lelan  are 

6 

7 
8 

■1 

District  of  i  dlumhi  i 

9 

10 

Florida 

10 

11 

11 

13 

Mali..   .                                             

12 

13 

Illinois.. 

13 

u 

Indiana 

14 

15 

[OW  ;i 

15 

it; 

16 

17 



Kentucky 

17 

is. 

i/ouismnn 

18 

19 

19 

20 

_. 

M :ir\  hiini 

20 

31 

Massachusetts 

21 

Michigan                                   

22 

33 

Mmne-ota 

23 

24 

iippi    

24 

\l  i^-.iiiri 

25 

36 

Montana                

26 

37 

Nebnwkfl  -  . 

27 

H 

N<'\  a. la 

28 

33 

\.u  Hampshire 

410,  665 

1, 266, 849 

967, 325 

4,506,600 
3, 445,  336 

3,  793,  475 
266,444 

2, 432, 947 

9,  701,  493 

481, 153 

1,291,716 

1,  402. 452 

4,  162, 884 

5, 078, 812 

10,270,311 

893, 417 

2.4 
1.0 
4.7 

1.3 

.  7 

6.2 

1.3 

.9 

7.  7 
1.9 
.6 
4.1 
14.4 

.4 
10.2 
6.2 

6.0 

29 

SO 

\i«   .I.tm'\ 

30 

31 

Not  Mexico    

31 

32 

New  York  City 

32 

33 

New  York  (Exd.  N.  V.  1 

North  Carolina 

33 
34 

35 

North  Dakota 

35 

36 

Ohio   

36 

37 

Oklahoma 

37 

38 

Oregon 

38 

39 

Pennsylvania 

39 

40 

Rhode  Island 

40 

41 

South  Carolina _ 

41 

42 

South  Dakol  i 

42 

43 

Teniu'--'  • 

43 

44 

44 

45 



Utah.. 

45 

46 

Vermont 

46 

47 

Virginia..  .. 

5,  361.  107 
296,905 

1,747.  191 
548,402 
221,040 

11.1 
.6 
1.6 
.6 

4.1 

47 

48 

Washington. . 

48 

49 

West  Virginia.. 

49 

50 

Wisconsin... 

50 

51 

Wyoming 

51 

52 

Nation-wide              

52 

INDEX 


\,l\i-,..i\  Committee  on   Ulotments,  pp.  2,  7'J. 

\       cles  participating  in  Works   Program  (see  also  individual 

■  qi  lei  ,  p  2. 
Agricultural  Engineering,  Bureau  of,  p.  51. 
Agriculture,  Departmenl  of,  pp.  51   57. 

i  ultural  Engineering,  Bureau  of,  p.  51. 

Animal  I  ndustrj  ,  Bureau  <>r,  p.  51 . 

Biological  Bun ey,  p.  51. 

Chemistrj  and  Soils,  Bureau  of,  p.  53. 

Dairy  industry,  Bureau  of,  p.  53. 

Entomologj  ami  Plant  Quarantine,  Bureau  of,  p.  53. 
Map  showing  location  of  projects,  p.  52. 

Extension  Ben  ire,  p.  53. 

l-'oivst  Sen  ice,  p.  55. 

Map  showing  location  of  projects,  p.  54. 

Plant    Industry,   Bureau  of,  p.  55. 

Public  Roads,  Bureau  of,  pp.  49-50. 

Soil  Conservation  Service,  p.  55. 

Map  Bhowing  location  of  projects,  p.  56. 

\\  eather  Bureau,  p.  57. 
Airports,  pp.  •_>»;,  27,  30,  31,  32,  40. 
Alabama  (see  also  States!  pp.  1 1,  r_>.  51,  64,  79. 
Alaska  (see  oho  Territories)  pp.  43,  44,  57,  58. 
Alaska  Road  Commission,  p.  58. 
Alley  Dwelling  Authority,  p.  66. 
Allocations,  pp.  2,  3,  13,  1  1,   !•">.  82 

By  Agencies.     (See  individual  agencies.) 

Charts  on.      (See  Charts.) 

Definition,  p.  84. 

Tabulat'ons  (see  also  Tables  in  text   : 
By  act  limitations,  p.  95. 
By  agencies,  pp.  90  91. 
By     agencies     conducting     work     projects,     excluding 

W.  P.  A.  and  E.  C.  W.,  p.  92. 
By  appropriation  limitations  and  by  agencies,  pp.  93, 

94. 
By  States,  p.  96. 
Animal  Industry,  Bureau  of,  p.  51. 
Arizona  (see  also  States)  pp.  11,  62. 
Arkansas  (see  also  States)  pp.  11,  30. 
Art  program,  pp.  33,  34. 

Assignment.      (See  Procedures,  employment.) 
Biological  Survey,  p.  51. 
Bituminous  Coal  Commission,  p.  58. 
Buildings,  public.      {Sec  Public  buildings.) 
California  (see  also  States)  pp.  11,  13,  20,  30,  31,  57,  58,  60,  62, 

63,  64,  79,  81. 
Census,  Bureau  of,  p.  57. 

Certification.      (See  Procedures,  Employment.) 
Charts: 

Allocations,  p.  14. 

Emergency  Relief  and  Work  Programs,  p.  6. 

Employment,  pp.  1,  6,  10,  12,  14,  25. 

Employable  persons  on  relief  by  occupations,  pp.  4,  23. 

Projects  approved  by  the  President,  p.  25. 

Projects  selected  for  operation,  p.  28. 
Chemistry  and  Soils,  Bureau  of,  p.  53. 

Civil  Service  Commission,  allocations  to,  pp.  90,  91,  93,  94,  95. 
Civil  Works  Administration,  p.  8. 

Employment;  chart,  p.  6. 
Civilian   Conservation   Corps.      (See   Emergency    Conservation 

Work.) 
Coast  Guard,  Bureau  of,  p.  63. 
Colorado  (see  also  States),  p.  41. 


Commerce  Department,  pp.  57-58. 

<  Vnsus,  Bureau  of,  p.  57. 

fisheries,  Bureau  of,  p.  57. 

Lighthouses,  Bureau  of,  p.  57. 

Standards,  Bureau  of,  p.  58. 
Connecticut  (see  also  States),  pp.  42,  53,  79. 
Conservation  projects  (see  also  Emergency  Conservation  Work), 

PP.  15,  17,  18,  26,  27,  28. 
Contract  work,  regulations  governing,  pp.  5,  75. 
Coordinating  committee,  activities  of,  pp.  36,  37,  78. 
Dairy  Industry,  Bureau  of,  p.  53. 
Delaware  (see  also  States),  p.  79. 
Direct  relief,  pp.  1,  6,  7,  9. 
District  of  Columbia  (see  also  States),  pp.  42,  45,  62,  63,  66,  79, 

84. 
Drought  relief,  p.  7. 
Earnings  on  W.  P.  A.  projects,  p.  33. 
Education,  Office  of,  p.  58. 

Educational  buildings.      (See  Public  buildings.) 
Educational,   professional   and   clerical   projects,   pp.   3,    18,    19, 

26,  27,  28. 
Electric  utilities.      (See  Public  utilities  projects.) 
Eligibility,  certification  of,  pp.  2,  5,  75,  78. 

Emergency  Conservation  Work  (Civilian  Conservation  Corps), 
pp.  43-44. 

Administration  of,  p.  43. 

Allocations  (see  also  Allocations),  p.  43. 

Employment,  1933-35;  chart,  p.  6. 

Employment,  current  (see  also  Employment),  p.  44. 

Enrollment  for,  p.  44. 

Funds  made  available  for  1933-35,  p.  43. 

Legislative  summary,  p.  43. 

Obligations  incurred,  p.  44. 

Types  of  work,  p.  43. 
Emergency  Relief  and  Work  Programs,  pp.  7,  8. 

Employment  under,  1933-35;  chart,  p.  6. 
Emergency  Relief  Appropriation  Act  of  1935   (see  also  Legis- 
lation), pp.  1,  2,  4,  8,  9,  13,  15,  16,  17,  71. 
Employable  persons,  pp.  4,  8,  9,  20-23. 

Occupational  characteristics  of,  pp.  4,  20-23. 
Employment,  pp.  1,  11,  13,  81  82. 

By  agencies.     (See  Individual  agencies.) 

Charts  on.     (See  Charts.) 

Civil  Works  Administration,  p.  6. 

Conditions  of,  p.  75. 

Emergency  Conservation  Work,  1933-35;  chart,  p.  6. 

Procedures  relating  to.     (See  Procedure.) 

Public  Works  Administration,  1933-35;  chart,  p.  6. 

Tabulations  of  (see  also  tables  in  text) : 

By  agencies,  not  including  W.  P.  A.  and  E.  C.  W.,  pp. 

88,  89. 
On  W.  P.  A.  projects,  E.  C.  W.  and  projects  of  other 
agencies,  by  States,  pp.  85,  86,  87. 
Engineers,  Corps  of,  p.  64. 

Map  showing  location  of  projects,  p.  65. 
Entomology  and  Plant  Quarantine,  Bureau  of,  p.  53. 

Map  showing  location  of  projects,  p.  52. 
Executive  orders,  p.  72. 

No.  6101.     April  5,  1933,  Emergency   Conservation   Work, 
p.  43. 

Xo.  7027.  April   30,    1935,    establishing   the    Resettlement 
Administration;  summary,  pp.  45,  72. 

No.  7034.   May  6,  1935,  creating  three  new  government 
agencies;  summary,  p.  72. 
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Executive  orders — Continued. 

No.  7< »41.   May   15,    1935.   transfer  of   Subsistence   Home- 
is  Program;  summary,  p.  73. 
No.  7046.   May  20,  1935,  rules  and  regulations  relating  to 
wages,   hours   of   work,   and  conditions  of  employment: 
summary,  pp.  74-75. 
No.  7057.   May  28,  1935,  establishing  Puerto  Rico  Recon- 
struction Administration;  summary,  pp.  60,  73. 
No.  7060.  June  5,  1935,  rules  and  regulations  prescribing 
procedure  for  employment  of  workers  under  Emergency 
Relief  Appropriation  Act  of  1935;  summary,  p.  75. 
No.  7064.  .(une  7,    1935,   continuing  functions  of  Federal 
Emergency  Administration  of  Public  Works;  summary, 
j).  7  1. 
No.  7065.  June  7,  1935,  creating  National  Resources  Com- 
mittee; summary,  p.  73. 
No.  7073.  June  13,  1935,  establishing  National  Emi  ■ . 

Council;  summarj  ,  ]>.  74. 
No.  7083.  June  24,    1935,   rules   and   regulations   defining 

methods  of  prosecuting  projects;  summary,  p.  75 
No.  7086.  June    26,    1935,    establishing    Nations      Ybul 

Administration;  summary,  p.  73. 
No.  7117.   July   L".i.    1935,  amending   no.    7046;   Bummary, 

p.  74. 
No.  7130    August    7,    15*35,   rules   and   regulati 

Electrification  Administration;  summary,  p.  76. 
No.  71  13.  August   19,  L9 

iiMiit  Administration;  summary,  p   76 
No.  7151.  A  igust  21,  1935,  establishing  revolving  fund  for 

centralized  purchasing;  summary,  p   75. 
No.  7152.  August    21,    1935,    temporary     government    of 

Virgin  Islands;  summary,  p  73 
No.  7164.  August  29,  1935,  rules  and  regu  ■  itional 

Youth  Administration;  summary,  p   76 
No  7 1  so.  September  6,  L935,  rules  and  regulations,  Puerto 

Rico  Reconstruction    Vmi,  ;  Bummary,  p.  76 

No.  7194.  September  26,   1935,  establishing  prison   Indus- 
tries reorganization;  summai 
No.    7200.      September    26,    1935,    amending    No     7027; 

Bummarj ,  p   72 
No.  7203     October  I,  1935,  amending  No   7046;  summary, 
p.  74. 
Exemptions  from  regulations,  pp  5,  W,  17,  53,  55,  58,  62,  63,  7^ 
Expendil  ure  authorizal  u 
Definition  of,  p.  84, 
Tabulations: 

By  Act  limitations,  p.  95. 
B>  organization  units,  p.  95. 
By  States,  p.  96. 
Expenditures  (voucher  payments  ,  pp.  2,  L5,  16. 
By  executive  departments,  p.  L6. 
By  independent  establishments,  p.  16. 
By  types  of  projects,  pp.  !■">,  16. 
Definition  of,  p.  84. 
Tabulations: 

By  Act  limitations,  p.  95. 
By  organization  units,  p.  95. 
By  States,  p.  96. 
Extension  Service,  p.  53. 

Farm-to-market  roads  (W.  P.  A.  projects,  pp.  29,  30. 
Federal  Emergency  Relief  Administration    see  also  Relief): 
Allocations  to.     (See  Allocations.) 
Emergency  relief  program  of;  chart,  p.  6. 
Expenditures  of.      (See  Expenditures.) 
Extension  of,  p.  71. 

Obligations  incurred  by.      (See  Obligations.) 
Termination  of  grants  to  States,  p.  1. 
Federal  Employees  Compensation  Commission,   allocations  to, 

pp.  90,  91,  93,  94,  95. 
Fisheries,  Bureau  of,  p.  57. 


Flood  control,  pp.  26,  27,  28,  40. 

Florida  (see  also  States),  pp.  11,  31,  42,  51,  53,  63. 

Forest  Service,  p.  53. 

Map  showing  location  of  projects,  p.  54. 
Funds  allocated.      (See  Allocations.) 

Funds  available  for  Works  Program  (see  also  Sponsors'  Contri- 
butions), pp.  2,  13. 
Funds  expended.      (See  Expenditures.) 

General  Accounting  Office,  allocations  to,  pp.  90,  91,  93,  94,  95. 
Geological  Survey,  p.  58. 
Georgia  (see  also  States),  pp.  11,  30,  31. 
Goods  projects,  pp.  19,  26,  27,  28. 
Hawaii  (see  also  Territories),  pp.  43,  44,  49,  50. 
Highway,  road  and  street  projects   (see  also   Farm-to-market 

roads  ,  pp.  3,  15,  16,  17,  18,  26-28,  40. 
Hours: 

Limitations  on,  pp.  75,  7". 

Worked  on  W.  P.  A.  projects,  p.  33. 
Housing  projects  {see  also  P.  V\     \    Housing  Division),  pp.  26, 
27,  28. 

Idaho  (set   also  Slate-  I,  p.  62 

Illinois  (see  also  States  ,  pp.  11,  13,30,31,42,81. 
Immigration  and  Naturalization  Service,  p.  62. 
Indian  Affairs,  < >ffice  of,  p.  60. 
I  ndians  •  States  ,  p.  11. 

Interior  Department,  pp.  58  62. 

Alaska  Road  Commission,  p.  58. 

Bituminous  Coal  Commission,  p.  58. 
ical  ion,  <  tffice  of,  p.  58 

I  h  i  ill  tgical  Sun  <\ ,  p.  58. 

Indian  Affair-,  <  tffice  of,  p.  60. 

Nat  ional  Park  Sen  ice,  p.  58 

rto  Rl<  ■  Reconstruction   Administration,  pp.  59,  00,  7:{. 
Map  showing  location  of  projects,  p.  59 
Reclamation,  Bureau  of,  p.  60. 

Map  Bhowing  local  ion  of  projects,  p.  <»l . 
51    l.li/al.ei  bs  Hospital,  p.  62. 

\  irgin  [stands,  Temporary  Government  of,  pp.  62,  73. 
Interna]  Revenue,  Bureau  of,  p.  63. 
Iowa  (  ee  also  State*  ,  pp.  30,  11,63,66. 

Department  of,  allocations  to,  pp.  '.»o,  91,  93,  94,  95. 

Kali-. a- .         Set    Si  at  i 

Kent  ucl        ee  also  States     p    i_'- 
I.aiior  I  department .  pp.  62  63. 

Immigration  and  Naturalization  Service,  p.  62. 
-    Employment  Service,  pp.  62-63. 
Legislat  ion: 

1932  Julj  21,  act  to  relieve  destitution,  p.  43. 

1933  March  31,  creating  Emergency  Conservation   Work, 

p.  13. 
Maj   15,  Rivers  and  Harbors  Act;  provision  of  funds 

for  Emergency  Conservation  Work,  p.  43. 
June   16,   National   Industrial  Recovery   Act;  title  II 
cnaiing  Housing  Division,  P.  W.  A.,  p.  41. 
Title  II,  Creating  Federal  Emergency  Admin- 
istration of  Public  Works,  p.  39. 
Relief  funds  made  available  by,  for  Emer- 
gency Conservation  Work,  p.  43. 

1934  June  12,  creating  Alley  Dwelling  Authority,  p.  66. 

bine  18, Hayden-Cartwright  Act.     Highway  construc- 
tion provisions,  p.  49. 

1934  June  19,  relief   funds  made    available    by,  for   emer- 

gency conservation  work,  p.  43. 

1935  April    8,  appropriations   for   relief   purposes.     Public 

Res.  11, 74th; summary  of  provisions,  p.  71. 
June  19,  Emergency  Relief  Appropriation  Act. 

Act  limitations,  by  agencies  and  purposes; 

tables,  pp.  93-95;  comment,  pp.  2,  14. 
Sec.    14   continues    emergency  conservation 

work,  p.  43. 
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Library  o   i  .  p  66. 

Light  houses,  Bureau  of,  p.  67. 
Louisiana  (ass  also  States),  pp.60,  61,  53. 
Maine  (see  also  States),  pp.  I L,  •'{<•.  37. 
Maps  showing  locations  of  projects. 

i  !oi  ps  of  Engineers,  |>.  66. 

I  ntomology  and  Planl  Quarantine,  p.  52. 

I  'ores!  Sen  Ice,  p.  5  b 

Public  Works  Administration,  Non-Federal  Division,  p.  .'is. 

Puerto  Rico  Reconstruction  Administration,  i>.  59. 

Reclamation  Bureau,  p.  61 . 

Reset  tlement  Adminisl  ral  ion,  p.  16 

Soil  Conservation  Service,  p.  56. 
Maryland  (see  also  States)  pp.  45,  63,  64. 
Massachusetts  (see  also  States),  pp.  11,  13,31,42,62,79. 
Materials,  .supplies,  and  equipment. 

Purchases  and  contributions  of,  for  W.  P.  A.  projects,  pp. 
81,  32. 

Revolving  fund  for  purchase  of  {see  also  Allocations),  pp. 
7.">,  76. 
Michigan  (see  also  States),  pp.  1 1,  30,  31,  42,  •"><»,  ;>7,  62. 
Minnesota  (see  also  States,  p.  42. 
Mississippi  (see  also  States!,  pp.  51,  58. 
Missouri  (see  also  States*,  pp.  H,  30,  57,  82. 
Montana  (see  also  States),  pp.  11,  57,  62,  64,  79. 
Music  program,  p.  33. 
National  Emergency  Council,  p.  7-4. 

Allocations  to,  pp.  90,  91,  93,  94,  95. 

Division  of  Applications  and  Information  of,  p.  72. 
National  Park  Service,  p.  58. 

Agreement  with  Bureau  of  Public  Roads,  p.  58. 
National  Resources  Committee,  p.  73. 

Allocations  to,  pp.  90,  91,  93,  94,  95. 
National  Youth  Administration: 

Allocations  to  (see  also  Allocations),  p.  35. 

Creation  of,  pp.  34,  73. 

Programs  of,  pp.  34-35. 

Regulations  governing,  p.  76. 
Navy  Department: 

Yards  and  Docks,  Bureau  of,  p.  63. 
Nebraska  (see  also  States),  pp.  42,  53. 
Nevada  (see  also  States),  pp.  11,  37,  51,  79. 
New  Hampshire.      iS,e  States.) 

New  Jersey  (see  also  States),  pp.  11,  31,  42,  45,  53,  62. 
New   Mexico  (see  also  States),  pp.  11,  57,  62. 
New  York  City  (see  also  States),  pp.  11,  13,  31,  42,  45,  66,  79. 
New  York  State  (see  also  States),  pp.  11,  13,  30,  31,  42,  53,  62. 
North  Carolina  (see  also  States),  pp.  53,  55,  57. 
North  Dakota  (see  also  States),  p.  51. 
Obligations  incurred,  p.  15. 

Definition  of,  p.  84. 

Tabulations: 

By  act  limitations,  p.  95. 
By  organization  units,  p.  95. 
By  States,  p.  96. 
Ohio  (see  also  States),  pp.  11,  13,  30,  31,  42,  45,  79. 
Oklahoma  (see  also  States),  pp.  11,  42,  53. 
Oregon  (see  also  States),  pp.  51,  57,  62. 
Panama  Canal  Zone,  p.  64. 
Park  and  playground  (recreational  facilities)   projects,  pp.  26, 

27,  28,  40. 
Pennsylvania  (see  also  States),  pp.  11,  13,  30,  31,  42,  57,  79,  81. 
Plant  Industry,  Bureau  of,  p.  55. 
Prison  Industries  Reorganization  Administration,  p.  73. 

Allocations  to,  pp.  90,  91,  93,  94,  95. 
Procedures,  pp.  2,  4,  5,  76-79. 

Employment,  pp.  2,  5,  75,  78,  79. 

Executive  orders  relating  to,  pp.  75,  76. 

Project  approval,  pp.  2,  5,  25,  28,  76,  77. 


Procurement    Division,  Treasury,  p.  63. 
Projects: 

Approval  procedure,  pp.  2,  5,  2.">,  20,  70,  77. 
Construction  work,  pp.  17,  18,  28,  29,  39. 

Contract   work,  pp.  5,   15,  40. 

Coordination  of,  p.  79. 

Employment  of  relief  workers  on,  operating  procedure,  p.  78. 

Federal  projects,  list,  of,  p.  30. 

Initial  ion  of,  pp.  2,  5. 

Local  projects  acted  on  by  Coordinating  Committee,  p.  36. 

P.  \Y.  A.  non-Federal  projects: 

Allotments,  project  types,  p.  40. 

Contract  basis  construction,  p.  40. 

Cost,  project  types,  number,  and  value,  p.  40. 

Financing  of,  p.  39. 

Grants,  project  types,  number,  and  value,  p.  40. 

Grants,  45  percent  basis,  amount  of,  p.  39. 

Loans,  amount  of,  p.  39. 

Project  types,  number,  and  value,  p.  40. 

Map  showing  location  of,  p.  38. 

School  building,  illustration  of,  p.  39. 
Selection  of  projects,  pp.  2,  10,  17. 
Types  of;  summary,  pp.  3,  10-20. 
Value  of,  under  Works  Program,  pp.  17-18. 
White  collar  approval  procedure,  p.  78. 
W.  P.  A.  projects: 

Airways  and  airports,  p.  30. 

Approved  projects,   value  of  warrants    countersigned 
by  Comptroller  General;  chart,  p.  25. 

Earnings  on,  and  hours  worked  on,  p.  33. 

Employment  on.      (See  Employment.) 

Farm-to-market  roads,  pp.  29-30. 

Materials,  supplies,  and  equipment,  value  of,  pp.  31-32. 

Presidential  approvals;  number  and  value  by  type  of 
project,  pp.  26, 100,  101. 

Selected  for  operation,  number,  and  value,  by  type  of 
project,  pp.  27,  28,  98,  99. 

Sponsors'  contributions  for,  pp.  13, 19,  26,  27,  28,  29,  31. 

Types  of,  pp.  25-29. 

Value  of;  chart,  p.  25. 
Public  buildings  projects,  pp.  17-18,  19,  26,  27,  28,  40. 
Public  Health  Service,  Bureau  of,  p.  63. 

Public  Roads,   Bureau  of,  pp.  49-50   (see  also  National  Park 
Service) : 

Allocations  (see  also  Allocations)  p.  49. 
Distribution  of  funds  allocated  to,  p.  49. 
Employment,  p.  50. 
Grade-crossings,  projects  of,  p.  50. 
Hayden-Cartwright  Act  provisions,  p.  49. 
Highway,  road,  and  street  projects  of,  p.  50. 
Statutory  provisions  regarding,  p.  49. 
Procedures,  p.  49. 
Public  utilities  projects,  pp.  26,  27,  28,  40. 
Public  Works  Administration,  pp.  38-42. 
Allocations  (see  also  Allocations)  p.  39. 
Continuation  of,  pp.  39,  74. 
Creation  of,  p.  39. 

Employment,  1933-35;   charts,  p.  6. 
Employment,  current,  p.  41. 
Exemptions,  p.  40. 

Expenditures  of.      (See  Expenditures.) 
Hours  of  Work,  p.  40. 
Housing  Division,  pp.  41,  42. 
Non-Federal  Division,  pp.  38-41. 
Projects,  types  of.     (See  also  Projects),  pp.  39-41. 
Wage  rates,  p.  40. 
Puerto  Rico  (see  also  Territories),  pp.  41,  42,  43,  44,  60,  73. 
Puerto  Rico  Reconstruction  Administration,  pp.  60,  73,  70. 
Map  showing  location  of  projects,  p.  59. 
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Quartermaster  Corps,  pp.  64,  66. 
Reclamation,  Bureau  of,  p.  60. 

Map  showing  location  of  projects,  p.  61. 
Recoverable  funds,  pp.  19,  20. 
Recreational  projects.      (See  Park  and  playground  projects.) 
Relief,  pp.  1,  6,  7,  9. 
Relief  Labor  (See  also  Employment  . 
Occupations  of,  pp.  4,  20-23. 
Procedures  for  employment  of,  p.  78. 
Resettlement  Administration,  pp.  45-47. 
Allocations  (see  also  Allocations),  p.  47. 
Creation  of,  pp.  45,  72. 
Employment,  p.  47. 
Exemption-,  p.   17. 
Functions  of,  p.  45. 

Funds  available  for  rural  rehabilitation,  p.  45. 
Land  utilization  program,  p.  45. 
Loan-,  regulations  governing,  p.  76. 
Map  showing  Location  of  projects,  p.  46. 
Rural  rehabilitation  program,  p.  45. 
Subsistence  Homesteads  I)i\  ision,  p.  45. 
Suburban  Reset  tlei  enl  1 1  vision,  p.  15. 
Rhode  Island    ■  "  also  States  ,  p.  13. 
Rural  Electrification  Administration,  pp.  66,  73,  76. 
Si.  Elizabel lis  HospM al,  p.  62. 
Sanitation  and  health  projects,  pp.  26,  27,  28 
School  buildings.     (Set  Public  building 
Secretary's  office  (Treasui       ; 

Security  wage  scale,  exempt  ion-  from,  pp.  -V  10,  68,  62. 
Sewer  projects.      Set  Public  utilities  projects 
Sewing  projects.      Set  Goods  projt 
Slum  clearance.     (St  <  Housing.) 
Soil  Conservation  Service,  pp.  65  57. 
Map  Bhow  ing  Local  ton  of  projed 
South  Carolina  (see  also  Statee  ,  pp.  42   I 
Soui  h  Dakota  I  i  <  al  ■■  Statee  .  p\ 
Sponsors' contributions,  pp.  13,  17,  19,  26  27   28   29,31 
Standards,  Bureau  of,  p 
States  (see  also  Maps  Bhowing  Location  of  project!  .  pp.  10,  36, 

50,  85  B9,  96   L01. 
Street  and  highway   projects.     (Set    Highway,  Btreet,  and  road 

projects 
Tallies  in  text: 

Ulocal  ions,  pp.  1 5,  82. 

Allotments  for  P.  W.  A.  projects,  pp.  40, 

Coordinating  Committee  action  on  local  projects,  pp.  3<i. 

37. 
Employable  persons  on  relief  by  occupations,  pp.  21,  22 
Emploj  ment,  pp.  1.  1 1,  44,  81. 
I  ■  pendil  ures,  p.  16. 
Hours  worked  and  earnings,  p.  33. 
Projects  approved  l>\  the  President,  pp.  26,  28. 
Projects  |  I  under  Works  Program,  value  <>f,  p.  18. 

Projects  selected  for  operation,  pp.  27,  28. 
Purchases  and  contributions  of  materials,  etc.,  p.  32. 
Status  of  projects,  pp.  50,  62. 

Types  of  non-Federal  P.  W.  A.  projects  receiving  grants 
from  E.  R.  A.  funds,  p.  41. 
Tennessee  (see  also  States),  pp.  30,  31,  42,  53,  67,  81. 
Territories,  pp.  85,  86,  87,  88,  89,  96,  97. 
Texas  (see  also  States),  pp.  11,  13,  30,  42,  51,  53,  57,  62,  81. 
Theatre  program,  p.  33. 
Treasury  Department,  pp.  63,  72. 
Coast  Guard,  p.  63. 
Internal  Revenue,  Bureau  of,  p.  63. 


Treasury  Department — Continued. 

Procurement  Division,  p.  63. 

Public  Health  Service,  Bureau  of,  p.  63. 

Secretary's  office,  p.  63. 
United  States  Employment  Service: 

Administrative  function  of,  under  Works  program,  pp.  2, 
5,  75,  78. 

Projects  operated  by,  p.  62. 
Utah  (see  also  States),  pp.  51,  62. 
Utilities.      (See  Public-utilities  projects.) 
Vermont  (see  also  States),  p.  30. 
Veterans'  Administration,  p.  67. 
Virgin  Islands  (see  also  Territories),  pp.  41,  42,  43,  44,  62,  73, 

si.  82. 
Virgin  Islands,  temporary  government  of,  pp.  62,  73. 
Virginia  (set  also  States  .  pp.  41,  53,  63. 
\\  agi  - 

Basic  provisions  specified  in  E.  R.  A.  Act.  p.  71. 

Exemptions  from  Becurity-wage  scale,  p.  5,  40,  58,  62. 

Monthly  earnings  schedule  (securitj  -wage  Bcale)  of,  p.  74. 

P.  YV.  A.  non-Federal  projects,  p.  i11 
v\  .-ir  Department,  pp.  6 1  66 

:  i  is  of  Engineers,  p.  64. 
Map  Bhowing  location  of  projects  of.  p.  65. 

Quartermaster  <  Sorps,  p  64 
Washington,  D.  C.      Set   District  of  Columbia.) 
Washington,  State  "f  (set  <//.-»  state-  .  pp.   li.  20,  51,  57.  tilt, 

62,  81. 
Water-supplj  systems.     (<Se<  Public-utilities  projei 
\\  eat  I'  r  Bureau,  p.  57. 
\\ .  -t  Virginia  [set  also  Statee  .  pp.  30,  64. 
White-collar  projects   [set   also   Educational,   professional,  and 
clerical  j >r.  .j.  •  i -.  : 

Appro\  :il  procedure,  p   7s 
White-collar  v '.rkcr-: 

Commt  at,  p.  33. 

Occupational  classification,  pp.  26  23. 

Pi  rcentage  of  i<>'mI  employable  persons;  chart,  p.  4. 
also  Statee  .  pp.  42,  79, 
\\  omi 

I  Implo}  able  persona,  p.  4. 

<  Occupational  characterist  ios  of,  pp.  21,  22,  23. 

Projects  pro\  iding  emploj  menl  for,  p.  is,  20. 
Works  Progress  Administration,  pp.  25  37. 

Airport  projects,  pp.  26,  27,  30  31,  32. 

Ulocatii  as  to     et  also  Allocations),  p.  25. 

Art  program,  pp.  33,  34. 

(  reation  of,  pp.  25,  72. 

Earnings  and  hours  worked  on  projects  of,  p.  33. 

Employment  under  (see  also  Employment),  pp.   I,  2,  6, 
10  15,  25,  81,  84,  85. 

I .  penditures  for.     (Set  Expendil  . 

I  arm-to-market  roads,  pp.  26,  27,  28,  29,  30. 

I  unctions  of,  p.  25. 

Materials,  supplies,  and  equipment  for  projects  of,  pp.  31 ,  32. 

.Music  program,  pp.  33,  34. 

National     Vouth     Administration.      (See    National     Youth 
Administration.) 

Projects  approved  for,  pp.  25,  26. 

Projects  selected  for  operation  under,  pp.  2(i,  27. 

Projects,  types  of  (see  also  Projects),  pp.  25-31. 

Theater  program,  pp.  33,  34. 

Writers'  program,  pp.  33,  34. 
Wyoming  (see  also  Statesj,  p.  62. 
Yards  and  Docks,  Bureau  of,  p.  63. 
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